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PUBLIC WORKS, IRELAND 


FIFTY-THIRD ANNUAL REPORT 

COMMISSIONERS OF PUBLIC WORKS IN IRELAND, 

FOR THE YEAR 1884-85. 

TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 

May it please your Lordships, 

W E have the honour to submit our Fifty-third Annual Report on the several Loans 
Voted, and Miscellaneous services intrusted to our management, viz. : — 

I. Loans: 

For Public Works under Acts 1 & 2 Wm, IV., c. 33, 40 & 41 Vic., e. 27, See., 
embracing among others the following separate classes of loans : — 

Labourers’ Dwellings in Towns. 

Glebe Loans. 

Public Health. 

River Drainage Works Act, 1863. 

River Drainage Maintenance. 

Lunatic Asylums Buildings. 

Reformatories. 

Labourers’ (Ireland) Act, 1883. 

National School Teachers’ Residences. 

Dispensary Houses. 

Non-Vested National Schools and Training Colleges. 

Loans for Improvement of Lands, viz. : — 

Drainage or Lands ; Erection of Farm Houses and Buildings ; Erection of Scutch Mills ; 
Erection of Dwellings for Agricultural Labourers ; Planting for Shelter. 

Land Law (Ireland) Act, 18S1, Loans to Tenants. 

For most of the purposes enumerated in the preceding service. 

Landlord and Tenant Act, 1870. 

Loans under Relief of Distress Acts, 1880. 

II. Voted Services: 

Public Buildings, Ireland, viz. : — 

Naval and Military ; State and Official Residences ; Civil Departments ; Legal Departments ; 
Metropolitan Police ; Royal Irish Constabulary; Dundram Criminal Lunatic Asylum; Science 
and Ait Department ; Public Education ; Royal University and Queen's Colleges ; Revenue- 
Departments. 

Royal Parks and Gardens : — 

Phoenix Park ; St. Stephen’s-green ; The Cnrragh of Kildare. 

Royal Harbours: — 

Kingstown ; Howth ; Donaghadee ; Dunmove ; Ardglass. 

Inland Navigations : — 

Tyrone ; Maigue ; Ulster Canal. 

Royal University Ireland Buildings. 

Science and Art Buildings. New Museum and Library. 

Ancient Monuments Protection Act, 45 & 46 Vic., c. 73. 

III. Miscellaneous or Non- Voted Services : 

Arterial Drainage Works. Sea and Coast Fisheries (Ireland) Loan 

Arterial Drainage, Maintenance and Fund. 

Increased Rents, and Railway National Monuments and Ecclesiastical 
Clauses Consolidation Act. Ruins, 33 & 34 Vic., c. 46. 

River Barrow District. Post Road Repairs. 

Fishery Piers and Harbours Acts, • County Surveyors’ Assistants. 

1846 and 1883. Bridges, between Counties. 

Fishery Piers and Harbours Main- Limited Owners’ Residences. 

te nance. Arbitrations — For Railways and other 

Arklow and Kinsale Harbours. Public Works. _ 

Clare Slob Reclamation. Tramways and Light Railways (Ireland) 

Shannon Navigation. Act, 1883. 

Bnvne Navigation. Emigration Grants. 

Irish Reproductive Loan Fund. 
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FIFTY-THIRD ANNUAL REPORT OF THE 


[ 1884 - 85 . 


The following is an Abstract of Loans made by the Commissioners of Public Works, showing the Total 

Advances and Repayments 


,, c. ov , . 
7ia, C. ) 
& 44 V 
a. 13, j 


I. Public Works Loan Fund, Ireland, 1 & 2 Wm. IV., 
o. 33 j 40 A 41 Via, o. 27 

1. Grand Juries of Counties, . Roads, Courthouses, Ac., 

2. Local Boards, . . . Various Works, . . 

3. Roads and Bridges, . . For Roads, Bridges, Ac., 

4. Inland Navigation, . - • 

5. Public Buildings, . . Erection and Completion, 

6. Railways, . . • . In aid of Construction, 

7. Quarries, Mines, and Miscellaneous, 

8. Harbours, Docks, Ac., . . In aid of Construction, 

9. Fishery Piers and Harbours, Act 9 Vic., c. 3, . 

10. Reclamation of Waste Lands, 1 A 2 Wm. IV., c. 33, 

11. Labourers' Dwellings in Towns, Act 29 & 30 Vic., c. 44, 

12. Artisans’ Dwellings, . . Act 38 A 39 Vic., c. 36, 

13. Glebe Loans, . . . Act 33 A 34Vio.,c. 112, 

14. Public Health, 37 A 38 Vic., c. 93, & 41 A 42 Via.c. 52, 

15. RiverDrainagc andNavigation, Act 5 & 6 Vic., c. 00 

( Act 29 A 30 Via, 

16. River Drainage Mainteuance,-< 49, and 43 A 

( Vic., 

17. River Drainage, . . . Act 26 & 27 Via, c. 

18. Public Works Loans, . . 57 Geo. III., o. 34, 

19. Repairs op Roads and Bridges, 6 A 7 Wm. IV., o. 116, 
20 Land Improvement Preliminaries, 10 Via, c 32, s. 15, 

21. Repairs of PisHBRr Piers, . 16 A 17 Vic., c. 136, 

22. Maintenance of Navioa- I 19 & 90 Vi c c 62 

tion Works, . . J " ’’ ’ 

23. Gaols and Bridewells, . 50 Geo. III., c. 103, 

24. Lunatic Asylums Buildings, 1 A 2 Geo. IV., c. 33, Ac., 

25. BurLDiNo Schools, . . 53 Geo. III., 0. 107, 

26. Relief of Distress, . . 43 Vic. c 4, . 

27. Seed Supply, . . .43 Vic., cap. 1, 

28. Emigration, . . . 45 A 46 Vic., c. 47, 

29. Improvement of Lands, Act 10 Vic., c. 32, &a: — 
For Drainage, Farm Buildings, Labourers' Dwellings, ] 

Planting for Shelter, Scutch Mills, Ac., . . J 

SO. NAno»AiSoH<mTiiAoms’l 36 k 3 , y. „ 
Residences, . . .J ’ ’ 

31. Dispensary Houses, . . 42 A 43 Via c. 25, 

32. Land Law, . . . 44 A 45 Vic., a 49, s. 31, 

Advances to Tenants for Improvement of their Holdings, 

J3. Land Act Fund, . Act 33 A 34 Vic., c. 46: — 

Advances to Tenants to purchase their Holdings, 

Totals Current Services, .... 
„ Closed „ .... 

Total Consolidated Fund Loans, . , 


Vic. a 14: — 

1. Improvement of Lands, 

2. Public Health, 

3. Baronial Works, 

4. Relief of Distress, 43 & 44 Vic., c. 14, 

5. Relief of Distress Grants, . 

6. Arterial Drainage, . 


Total Irish Ckuroh Fund Loans, 
Grand Total, 


Advanced on Loan 
within the Year. 

Total Advances 
to 31st March, 1885. 

REPAYMENTS 

Principal. 

£ 

s. 

d. 

£ 

s. 

d. 

£ 1. 

d. 

13,120 

5 

0 

737,569 

7 

1 

10,331 4 

11 

45,000 

0 

0 

123,550 

0 

0 

1,178 8 






200,477 

0 

4 

6,293 3 






69,950 

0 

0 

662 1 

7 

6,600 

0 

0 

52,100 

0 

0 

521 15 

! 

10,309 

10 

0 

963,239 

5 

s 

42,810 S 

4 





15,283 

0 

0 

29 6 

6 

38,129 

0 

0 

431,058 

6 

1 

3,184 16 


200 

0 

0 

53,279 

6 

G 

771 13 

6 

24,000 

0 

0 

96,000 

0 

0 

— 


29,476 

7 

0 

167,592 

15 

2 

3,059 18 

5 

6,700 

0 

0 

81,000 

0 

0 

1,592 8 

9 

15,978 

6 

8 

354,947 

0 

0 

6,664 10 

1 

177,120 

3 

5 

1,088,204 

1 

1 

28,944 15 

5 

— 



2,082,052 

7 

3 

3,720 1 

7 

359 

10 

0 

39,313 

10 

11 

2,759 16 11 j 

42,420 

0 

0 

581,390 

IS 

10 

12,302 13 

1 





491,444 

19 

8 




CIS 

4 

2 

133,040 

16 

1 

64 7 

1 

1,000 

0 

0 

58,500 

0 

0 

1,318 IS 

1 

179 

19 

0 

14,232 

y 

2 

1,191 17 

9 

— 



2,430 

0 

0 

— 





892,758 

6 

9 

1,390 0 

0 

14,726 

12 

7 

1,332,378 

7 

3 

30,282 18 

2 





10,293 

5 

7 

11 16 10 




15,756 

0 

0 

1,090 0 

0 




647,562 

11 

10 

76,861 15 

8 

603 

3 

2 

11,675 

3 

10 

1,262 6 

0 

119,264 

0 

0 

3,737,656 

1 

5 

70,879 19 

9 

8,833 

0 

0 

44,879 

0 

0 

540 5 

5 

5,716 

0 

0 

26,928 

0 

0 

311 1 

1 

211,503 

0 

0 

371,271 

0 

0 

3,996 6 

6 

402 

0 

0 

518,416 

13 

0 

10,696 15 

9 

772,259 

1 

0 

]5,44G,S29 

13 

6 

324,725 10 

3 

— 



18,075,428 

0 

1 

— 


772,259 

1 

0 

33,522,257 

13 

7 

324,725 10 

3 

3,255 

0 

0 

918,245 

17 

9 

21,150 10 

3 





38,535 

10 

0 

1,131 1 

4 

611 

17 

8 

271,083 

0 

1.0 

16,060 1 





11,383 

13 

4 

823 13 






19,069 

3 

■0 

— 


— 



6,136 

1 

0 

51 4 U 

3,866 17 

8 

1,264,453 

5 

11 

39,216 11 

6 

776,125 

18 

a 

34,786,710 

19 

6 

363,942 1 

9 
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Advances and Repayments to the 31st March, 1885, the Amounts remitted, and Balances outstanding ; also the 
within the Year. 


vithin the Year. 

Total of RE PAYMENTS to H.M. 
Exchequer to 31st March, 1885. 

Amounts Remitted. 

BALANCES outstanding, 81st March, 1883. 



Interest 

Principal. 

Interest. 

Principal. 

Interest. 


£ 

«. 

d. 

£ 

s. 

d. 

£ 

«. 

d. 

£ 

t. 

d. 

£ 

s. 

d. 

£ 

s. 

d. 



3,163 

1 

B 

670,939 

16 

3 

104,211 

11 

9 

_ 



66,620 

10 10 




1 


3,608 

17 

6 

10,328 

7 

11 

15,211 

19 

10 





113,221 

12 

1 




2 


5,247 

9 

1 

66,840 

6 

7 

56,320 

8 

5 

16,821 11 

11 

126,815 

1 

10 




3 


1,117 

18 

5 

19,125 

10 

9 

69,664 

18 

1 

— 



50,824 

9 

S 

35,137 

17 10 

4 


353 

12 

7 

37,651 

3 10 

7,401 

17 

4 

1,953 17 11 

12,494 

18 

3 




5 


18,558 

1 

7 

218,643 

15 

2 

188,915 

16 

6 

— 



744,595 

10 

6 

67,224 

6 

4 

6 


32 

4 

6 

14,600 

12 

9 

3,162 

5 

4 





622 

7 

3 




7 


10,174 

8 

2 

72,578 

6 

0 

166,640 

0 

4 

74,836 

3 

S 

283,643 

16 

10 

3,328 

9 

0 

S 


201 

17 

9 

50,157 

2 

0 

5,315 

5 

5 





3,122 

4 

6 

9 

18 

5 

9 


— 



— 











96,000 

0 

0 

12,245 

2 

7 

10 


5,174 

12 

2 

13,526 

14 

2 

25,404 

14 

3 

— 



154,066 

1 

0 

155 

4 

6 

11 


2,835 

13 

5 

5,836 

0 11 

11,348 

4 

11 





75,163 

19 

1 





12 


10,321 

5 

3 

51,054 

16 

3 

73,955 

5 

9 





303,892 

3 

9 

43 

9 11 

13 


34,091 

10 

4 

114,351 

14 

8 

135,106 

14 

9 





973,852 

6 

5 

3,679 

2 

6 

14 


544 

8 

0 

864,285 

8 

3 

787,322 

5 

8 

1,207,582 

5 

7 

10,184 

13 

5 

203 

11 

8 

15 


893 

2 

4 

20,546 

10 

6 

8,180 

7 

10 

155 

0 

0 

18,612 

0 

5 

476 

19 

8 

16 


13,49 

10 

3 

98,391 

9 

9 

89,126 

13 

0 





482,999 

9 

1 

4,301 

14 

8 

17 


18 

0 

0 

307,533 

6 

3 

196,902 

5 

10 

$177,911 

13 

o 

6,000 

0 

0 

— 



18 


1 

8 

1 

132,783 

9 

7 

120 

8 

3 

— 



857 

6 

6 

— 



19 


— 



56,725 

4 

6 





1,013 

3 

1 

761 

12 

5 





20 


189 

14 

9 

8,823 

6 

1 

896 

18 

10 

— 



5,409 

3 

1 

14 

16 

4 

21 


— 



2,430 

0 

0 

0 

0 

2 

— 



— 



— 



22 


— 



890,355 

1 

0 

0 

15 

3 

1,928 

5 

9 

475 

0 

0 

— 



23 


3,611 

19 

1 

1,094,776 

15 

9 

11,156 

15 

10 

12,183 

0 

0 

225, 41S 

11 

6 

37 

17 

8 

24 


12 

17 

2 

9,348 

8 

2 

12 

17 

2 

350 

15 

4 

594 

2 

1 

— 



25 


106 

11 

2 

14,316 

0 

0 

G09 

14 

6 





1,440 

0 

0 

— 



26 


— 



545,941 

5 

6 

0 

0 

9 





101.621 

6 

4 





27 


325 

0 

3 

2,291 

16 

6 

424 

8 

1 




9,383 

7 

4 

47 

6 

3 

28 


51,324 

14 

4 

2,230,359 

13 

9 

1,108,608 

2 

7 

— 



1,507,296 

7 

8 

13,803 

ID 

9 

29 


1,208 

5 

7 

1,737 

7 

3 

4,099 

19 

3 

— 



43,141 

12 

9 

4 

7 

5 

30 


724 

18 

5 

682 

5 

6 

1,739 

13 

11 

— 



26,246 

14 

6 

22 

5 

0 

31 


5,507 

12 

8 

4,455 

0 

8 

6,486 

9 

8 

- 



366,815 

19 

4 

61 

0 

5 

32 


14,501 

8 

5 

97,005 

16 

1 

148,703 

19 

7 

- 



421,410 

16 

11 

1,869 

15 

3 



187,506 

2 

8 

7,728,482 

12 

4 

3,227,116 18 10 

1,484,735 1C 

3 

6,233,611 

4 

11 

142,667 

5 

2 



— 



11,607,215 

11 

11 

486,930 

3 10 

6,468,212 

8 

2 

— 



— 





187,506 

2 

8 

19,335,698 

4 

3 

3,714,047 

2 

8 

7,952,948 

4 

5 

6,233,611 

4 

11 

142,667 

5 

2 



8,500 

8 

6 

49,170 18 

5 

16,248 

3 

8 




869,074 

19 

4 

1,136 

8 

0 

1 


343 

2 

5 

2,857 

14 

0 

801 

3 10 





35,677 

16 

0 

34 

4 

8 

2 


2,465 11 

3 

35,430 

9 

1 

5,151 

14 

2 





235,652 11 

9 

— 



3 


85 

8 

0 

3,370 

6 

8 

198 

6 

8 

— 



8,013 

6 

8 

0 18 

4 

4 


■ — 











19,069 

3 

0 

— 



— 



5 


22 

6 

5 

51 

4 11 

22 

6 

6 

— 



6,084 16 

1 

2 

5 

9 

6 


11,425 16 

7 

*90,880 

13 

1 

*22,421 

14 

9 

19,069 

3 

0 

1,154,503 

9 10 

1,173 16 

9 



193,931 19 

3 

19,426,578 

17 

4 

3,786,408 17 

5 

7,972,017 

7 

8 

7,388,114 14 

9 

143,841 

1 

11 



* Repaid to Irish Land Commissioners. t -£3,850). remitt( , a ^ the year , per Act 46 & 47 Vic, c. 42. 

J £ 6,000) 
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FIF1Y-THIRD ANNUAL REPORT OF THE 
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I. — PUBLIC- WORKS LOANS. 


The loans authorized during the year ended 31st March, 1885, number 2,944 and 
amount to £700,820, as compared with 4,176 for £887,543, in 1883-84, and 1,128 for 
£573,978, in 1882-3. 

The following statement shows the different purposes to which the loans in question 
have been allocated. 


No. of 
Loans. 
5 

1 


1 

16 

45 

45 

1 

1 

1 

1 

8 

9 

fi 

167 

335 

40 

13 

95 

2,150 


Grand Juries of Counties, 

Roads and Bridges, 

Inland Navigation, 

Harbours 

Reclamation of Waste Land, ..... 
Labourers’ Dwellings in Towns, ..... 

Glebo Loans, 

Public Health Act, 

River Drainage Works, 

Do. Maintenance, 

Repairs of Post Roads, . . • • . 

Land Improvement. Preliminary Expenses, . 

Repairs of Fishery Piers 

Lunatic Asylums, Buildings, 

Emigration, 

Labourers’ Act, 1883, 

Land Improvement, ....... 

National School Teachers’ Residences, .... 

Dispensary Houses, ....... 

Land Law Act, 1881 — Section 19, for Labourers’ Cottages, 
Do. do. do. 31, „ Loans to Tenants, 


8,000 

100 

43,000 

4,571 

28,651 

38,072 

17,418 

144,233 

5.000 
130 

1.000 
2,000 

115 

22,250 

G03 

84,738 

105,205 

8,537 

9,070 

5,805 

171,202 


2,944 


£700,S20 


As compared with the previous year the results of which were exceptional, the above 
statement shows a decrease of 1,232 in the number of loans, and of £186,723 in the 
money granted. 

Although a strict comparisou would no doubt point to several variations, the falling 
offismainlyduetothetransactionsunderthe 19 th and 3 1st sections of the Land ActoflSSl. 

In 1883-84 these amounted to 3,49S loans for £284,905, against 2,245 loans for 
£177,007 in the year just closed, showing a decrease of 1,253 loaus, and £107, S98 in 
the money allocated to the purpose. 

This is accounted for by the applications for loans, which are accompanied by a 
lodgment of 10s. from each applicant, having fallen from 4,033 in 1S83-84, to 2,934 in 
1884-85, and also in some degree by the inclusion in the former year of a number 
of cases held back from previous years in consequence of the instructions which up to 
the end of 1882 confined loans to tenants who had a valuation of £20 and upwards 
and to amounts of not less than £100, having been removed and a lower minimum of a 
£10 valuation, and loans of £50 substituted. 

Since the Land Act of 1881 came into operation 6,176 loans have been authorized, 
.amounting to £532,647, in respect of which £371,271 have been advanced, including 
£211,503 during the year. 

On the 10th October last, 4,050 applications to repay instalments then due were 
made to these new borrowers, which, with the exception of 36 were all duly responded 
to and paid. This number has since been reduced by further payments to 22. 

The operations for the past year under the Land Improvement Act also show some 
diminution on the transactions of 1883-84. The number of loans authorized being 335 
for £105,205 as against 409 for £126,235 in 1883-84. 

We are disposed to think that this affords some evidence that applications from tenant 
farmers are likely eventually to supersede to a considerable extent applications from 
landlords and others entitled to borrow under the provisions of the Act, 10 Vic., 
cap. 32. These advances, including those made out of the Church Fund, now amount to 
£4,655,902. 

For the purpose of arterial drainage one loan only has been made for the amount ot 
£5,000 to the Milford Drainage Board. 

This would seem to show a decreasing desire on the part of landlords to undertake 
works of this class, which as a rule, after making due allowance for the portion of the 
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annual charge which under the Act may be added to the rent of the tenants, leaves a 
large balance to be paid by the proprietors during the repayment of the cost of the work 
usually extending over a period of 35 years. 

The actual advances for these works during the year amount to £42,420, making a 
total of £587,532 advanced to District Drainage Boards since the passing of the Act 
26 and 27 Vic., cap. SS. Adding this amount to the expenditure under the former Act, 
5 and 6 Vic., cap. 89, £2,390,013, gives a total of £2,978,145 expended on such works 
in the past 40 years. 

The total expenditure for the improvement of land in the three services of Arterial 
Drainage, Land Improvement (Landlords) and Land Improvement (Loans to Tenants) 
amounted on the 31st March last, to £8,005,31 S. 

In bringing the progress of some other classes of loans under notice we have to 
remark that the amount applied for and allocated during the past year for the erection of 
Labourers’ Dwellings in towns was £38,672, against £40,052 in 18S3-84. The total 
advances for this purpose now amount to £167,592. 

The Glebe Loan Act, which has been in operation since IS 70, and has had its 
operations continued by various renewal Acts will, unless again renewed, expire on the 
31st August, 1 886. Up to the 31st March, last, wehad advanced £354,947 to 8 13 borrowers, 
of these 237 for £113,690, were for glebes in connexion with the Irish Church; 355 for 
£175,179 to the Roman Catholic Church ; 1S2 for £58,923 to the Presbyterian Church ; 
and 39 for £13,689 to the Wesleyan and other denominations. 

During the year 45 loans for £17,41S have been granted against 57 loans for 
£19,878 in the previous year. 

Sanitary works on a considerable scale under the provisions of Public Health Act 
continue to be carried out by various Sanitary Boards by means of money borrowed 
from the Public Works Loan Fund, Ireland. 

The total advances made by us for this purpose amount to £], OSS, 204, iucluding 
£177,120 advanced within the year 18S4-85. During the past year- 45 loans for 
£144,252 were granted, the number sanctioned in the previous year being the same but 
for the larger amount of £188,035. This sum is in course of being applied to the 
following objects : — 


Loans £ 

17 for Water Works, . .... 61,913 

10 for Sewerage, ..... 22,234 

4 for Burial Grounds, .... 1,500 

1 for Gas Works, . . . . . 750 

1 for Scavengering, ..... 2,000 

4 for Town Hall, New Offices, . . . 13,800 

1 for Market Place, ..... 3,500 

1 for Paving, .... . 806 

6 for Improving Streets, .... 37,750 


45 £144,253 


The Labourers (Ireland) Act, 1S83, authorizes us to make advances for the erection 
or improvement of dwellings for agricultural labourers on the recommendation of the 
Local Government Board. By the latest return in our hands it would appear that 
sixty-eight Poor Law Unions have obtained, or arc seeking to obtain the necessary 
Provisional Orders to put the Act in force in respect of G85 Electoral Divisions to provide 
4,186 houses at an aggregate cost of £41S,600, or an average of £100 for each dwelling. 

Up to the close of last year we have submitted for your Lordships’ sanction nineteen 
applications from Unions embracing loans for 167 Electoral Divisions for a total of 
£84,738. 

The Non-vested National Schools and Training Colleges Act, 1884, empowers us to 
make loans on the recommendation of the Commissioners of National Education, for the 
purpose of assisting any person in the erection, enlargement, structural improvement, or 
purchase of a house as a Non-vested National School or Training College to be used for 
the purpose of agricultural instruction, or for the purpose of discharging auy debt due 
and incurred on any of these buildings before the 19th May, 1884. 

This practically adds a new and what may prove to be a large service to the loan 
duties of this department. These loans are to be advanced and the repayments made 
iu pursuance of the general provisions of the Landed Property Acts by an annual rent- 
charge of 5 per cent, extending over a period of thirty-five years, the security being the 
buildings and lands attached thereto, and when necessary the personal security of three 
solvent persons. We understand that numerous applications have been made to the 
Commissioners of National Education of which ten only have reached this department 
. The above list of sanctions does not require any further special notice, except, that 
it contains loans to the Newry Navigation Company for £40,000 for improving the 
navigation and to admit a larger description of vessels to discharge within a short distance 
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of the Town of Newry, and £3,000 for the Lagan Navigation Company for improving the 
water supply from Lough Neagh. 

The Public Works Loan Act, 1884, grants to us for all the purposes which since the 
Act of 1877, are provided for out of the Public Works Loan Fund, Ireland, a Vote of 
Credit of £1,200,000 for 1884 -S5. 

Church Fund Loans. 

The advances out of the £1,500,000 authorized to be made by the Relief of Distress 
Acts of 1S80, out of the Jrsh Church Funds amount to £1,264,453, including £3,877 
made in the past year. 

The various loan accounts sanctioned out of this Fund arc nearly all closed, and the 
future advances, if any, will not add very much to the total. 

These loans, with the exception of the comparatively few instalments issued in the 
past eighteen months are now under repayment. 

The total Principal repayments in the year amounted to £39,216, and the Interest 
payments to £ll,42G. 

The balance of Principal outstanding on 31st March, 1885, and repayable to the 
Church Fuud being £1,154,503. 

Advances and Repayments 

Tho advances to Borrowers in the year out of moneys issued from the Consolidated 
Fund, were £772,259, and from the Church Fuud £3,877, making a total of £776,126 
as compared with £690,305 in 1S83-84. 

The total of all our loan advances since the year 1817, to 31st March, 1885, now 
amounts to £34,786,711. As a matter of general interest, we desire to draw attention 
to a statement in the Appendix A, No. 9, showing the progress of this fund from 
year to year since 1817 down to the present time. 

The classified abstract at pages 6 and 7, shows how this large amount has been 
disposed of by repayments, remissions and balances outstanding, viz. : — 

Total repayment, ...... 19,426,579 

Total remission, . . . . . 7,972,017 

Total outstanding Balance, ..... 7,388,115 


£34,786,711 

Tliis outstanding balance represents about 16,300 open accounts, in the Books of the 
Office, which are generally in course of repayment by half-yearly instalments. 

The amounts received in repayment in the past year were as follows : — 

£ 

Principal, ....... 363,942 

Interest, ....... 198,932 


£562,874 

of which £512,232 (including £187,506 Interest) was paid over to Her Majesty’s 
Exchequer, and £50,642 to the Irish Land Commissioners. 

The repayments in the year, namely, £562,874, were thus in excess of the year 
preceding when they amounted to £552,793. 

The arrears of Principal and Interest (due and not paid) which at the beginning of 
the year were £294,504, now amount to £287,534. 

The following Abstract shows the services on which these airears occur 


Comparative Return of Loan Arrears. 


Public Works Loans generally, 
Clare Slob Reclamation Loan, 
Public Health Act, 

Railways, .... 
Land Charges, 

Seed Supply, . . . 

Bad and Doubtful Debts, . 


Principal and Interest. 


31 Marcll,'lB84. 
£ 

11 March. 1888. 
£ 


£ 

16,149 

6,921 

Decrease, 

9,328 

8,395 

12,245 

Increase, 

Decrease, 

3,850 

6,226 

4,728 

1,498 

95,960 

125,764 

Increase, 

29,804 

56,104 

54,173 

Decrease, 

1,931 

28,272 

27,350 

Decrease, 

922 

83,398 

56,353 • 

Decrease, 

27,045 

294,504 

287,534 

Increase, 

33,654 

Decrease, 

40,624 



Net Decrease, 

6,970 


We regret to find that in some of the heads detailed above the amount in arrear 
continues to be progressive, and that in some others the improvement shown does not 
come up to the extent of our expectations. 

It therefore becomes necessary for us to offer some observations on each. 
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The sum of £6,921 due on Public Works Loans covers a large number of distinct 
services, and arises on 30 cases out of a total of 1,400 loans. One-half of which occurs 
on loans to Harbours, some of which being guaranteed by counties cannot be repaid 
until the next succeeding assize after the Presentment has been made. With these and 
similar exceptions the result on this head may be considered as generally satisfactory. 

The Clare Slob Reclamation Loan shows an increasing arrear, and amounts to £ 12,245, 
we have however made arrangements by which it is hoped that the principal part of it 
will soon be paid. 

The Public Health Act Loans show a total arrear of £4,728. This arises to the 
extent of £3,628, on the loans made to the Wexford and Waterford Corporations owing, 
respectively, £2,464 and £1,164. The latter amount has since been paid, but we have 
failed hitherto to induce the Corporation of Wexford to make adequate efforts to 
discharge their liability. 

The arrears on Railway Loans which in 1884 were 95,961, viz. : — £40,801 on account 
of principal, and £55,160 due in respect of interest, have increased to £5S,540 and 
£67,224, respectively, or to a total of £125,764. 

The security for these advances except in two cases where a Baronial Guarantee has 
been given mainly depends on the revenue of the lines after the payment thereout of 
all working expenses. 

The balance of interest outstanding is therefore generally attributable to the 
insufficiency of the revenue of the special lines on which arrears arise to meet this 
charge. In all such cases the Companies are necessarily unable to raise money by the 
issue of Debenture Stock to repay the instalments of principal as they become due, and 
in some cases where the Surplus Revenue is sufficient to discharge the interest and even 
to pay a dividend on share capital a similar inability has arisen unless the Companies are 
prepared to issue such debenture at a high rate of interest. 

As an exception to this rule the Cork and Bandon Company have recently discharged 
the entire amount of loan, £35,000, borrowed by them in aid of the Bantry Railway 
Extension Works. 

Tbe loans advanced for the improvement of lands show only a slight improvement in 
the figures of the former year, viz.: — £54,173 against £56,104, in 1883-S4. The 
circumstances in connexion with which have been the subject of a correspondence, and 
is now under the consideration of your Lordships. 

The following table shows how these outstanding charges have been growing during 
the past six years. 

31st March, 1SS0, . . £13,249 I 31st March, 1883, . . 54,626 

„ 1881, . . 23,625 „ 1884, . . 56,104 

„ 1882, . . 41,475 | „ 1885, . . 54,173 

The recovery of the instalments of the large advances in 1880 for the supply of seed 
in nearly every Union in Ireland amounting in the aggregate to £647,563 continues on 
the whole to be satisfactory ; the outstanding balance has been reduced by recoveries 
during the year (amounting to £76,861), to £101,621, of which last sum £74,271 does 
not become due until 1st August, 1885, leaving £27,350 only overdue, which is being 
reduced by further payments made from month to month. 

Bad and doubtful debts — This decrease arises from the remission in the year of £28,372 
Principal and Interest arrears on Athlunkard Bridge Loans. 

The outstanding balances which at the end of March, 1884, amounted to £6,985,781, 
have by the operations of the year just ended increased to £7,388,114, viz. : — an in- 
crease of £402,333. 

The following statement shows the rates of interest chargeable on the several amounts 
making the aggregate balances in each year ended 31st March, 1884, and 31st March, 
1885, respectively : — 

• Jl March, 188*. 31 March, 1888. 



£ 

£ 

Free of Interest, 

314,641 

6,000 

209,529 

6,000 

3 i>er cent., . 

34 „ . 

56,283 

61,214 

3* „ 

3,288,572 

3,596,840 

3| 

. 202,150 

221,867 

4 „ . 

1,548,700 

1,628,957 

44 „ . 

191,669 

289,971 

5* „ . 

187,913 

219,233 

Total Consolidated Fund — 

Loans, 

5,795,928 

6,233,611 

Church Fund Loans — 
at 1 per cent., . 

. 1,189,853 

1,154,503 


£6,985,781 

£7,388,114 
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The average rate chargeable on the advances from the Consolidated Fund was 
£3 10 s. 5cl., on the 31st March, 1884, and £3 12s. \d., on the 31st March, 1885. An 
increase of Is. 8 d. per cent., ?ths. of which is attributable to tlic reduction of the balance 
bearing no interest from £314,641, to £209,529. 

Estimate for Loans. 

We have submitted in the ordinary way our estimate of the probable requirements 
for the year 1SS5-SG amounting to £1,376,000 on account of which £1,200,000 will it 
is considered be sufficient to discharge all possible demands. 


Labouring Classes’ Lodging t iiouses and Dwellings Acts. 

29 & 30 Vic., c. 44, and 30 Vic., c. 28. 

During the year 31 applications have been made for loans amounting to £50,3S9, for 
the erection of dwellings for 609 families; of these 16, for the accommodation of 483 
families, and amounting to £38,672, have been granted. Of those not sanctioned some 
few have been rejected, the title of the applicants not coming within the requirements 
of the Act under which such loans are made, some, in consequence of the class of 
buildings proposed not being suitable for dwellings for the labouring classes, whilst the 
remainder are under consideration. The advances during the year have amounted to 
£29,476, and the total amount advanced under these Acts lias been £1G7,592. 


Glebe Loans. 


33 & 34 Vic., c. 112 ; 34 & 35 Vic., c. 100 ; 38 & 39 Vic., c. 30 ; 41 Vic., c. 6 ; 


43 & 44 Vic., c. 2. 

Fifty-two applications for loans have been received during the year, amounting to 
£21,785, and forty-five loans have been granted for £17,41S. The issues for the year 
have amounted to £I5,97S. Since the passing of the first Act, in 1S70, we have 
received 1,0S1 applications, of which the following is au abstract of those which have 
been granted, and on which issues were made to 31st March, 1885. 

No. Amount. 


Church of Ireland, 
Bonin 11 Catholic, 
Presbyterian, 
Other, 


237 £113,000 

355 175,179 

182 58,923 

39 13.G89 


813 £3G1,481 

Reformatory- Institutions (Ireland). 

44 & 45 Vic., cap. 29. 

The Joan of £5,000 to the Grand Jury of the county Antrim, sanctioned for the 
enlarging the Malone Protestant Reformatory, Belfast, has been issued, and the buildings 
have been completed. 


National School Teachers’ Residences (Ireland) Acts. 

38 & 39 Vic., c. 82, 42 & 43 Vic., c. 74. 

Fifty-four applications under these Acts have been received during the year for loans, 
amounting to £11,708, and 40, amounting to £8,537, have been granted. Some are 
still under consideration.. The amount issued on this service during the year has been 
£8,833, and from the passing of the Acts, £44,S79. 

Dispensary Houses (Ireland) Act. 

42 & 43 Vic., cap. 25. 

The applications under this Act have been fifty-two, amounting to £38,604. 

Of these eleven were during the year ending 31st March, 1885, for £8,706. The 
total amount issued has been £26,928, of which £5,716 was during the year referred to. 

Loans for Schools and Training Colleges (Ireland) Act, 1884. 

47 & 48 Vic., cap. 22. 

Under the provisions of the above Act, which was passed in 1S84, the Commis- 
sioners of Public Works may, on, the recommendation of the Commissioners ot 
National Education, and with the approval of the Lords Commissioners of Her 
Majesty’s Treasury, on being satisfied as to the sufficiency of the security, make loans 
for the purpose of assisting any person in the erection, enlargement, structural improve- 
ment, or purchase of a house to be used as a non-vested National school or training 
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college, or in tlie improvement of any existing non-vested National school or training 
college, or in the acquisition or improvement of a farm not exceeding twenty-five acres 
in extent connected with a non-vested National school or training college, to be used 
for the purpose of agricultural instruction, or for the purpose of discharging any debt 
due and incurred before the 19th day of May, 1884, in the erection) enlargement, 
structural improvement, or purchase of a house to be used as a training college, and 
loans made for any of the foregoing purposes arc repayable by an annual rentcharge of 
five per cent, in thirty-five years. 

The provisions of the Act will no doubt be availed of to a very large extent, parti- 
cularly in poor and remote districts, where difficulty has been experienced in raising 
the necessary contributions to entitle Managers to obtain grants in aid of the con- 
struction of schools. 

During the past year nine applications have been received for loans amounting to 
£2,871 Ss. 8 cl., and the Board anticipate, as sufficient time has now elapsed to enable 
Managers to acquire sites, that a very large number of applications for loans for the 
erection of buildings will be made during the approaching season. 

Public Libraries Acts. 

40 & 41 Vic., cc. 15 & 54. 

The loan of £2,000 to the Cork Corporation, sanctioned under these Acts, has been 
issued, and the works are finished. 


Colleges. 

8 & 9 Vic., c. 66, ss. 17 & 18. 

The loan of £2,500, sanctioned to build a Hall of Residence for the professors and 
students in connexion with Cork College has been issued, and the buildings completed. 


Land Improvement. 

We now proceed to report on the Land Improvement Service (ordinary) as distin- 
guished from loaus under the special provisions of the Relief of Distress Act, 1880, and 
those sanctioned under the 19th and 31st sections of the Land Law Act, 1881. 

Although there is a falliug off in the number of applications since last year the total 
sum issued is larger by £4,774 than that advanced during the financial year ending 31st 
March, 1S84. 

The number of applications and amounts issued from the commencement in 1847 to 
the close of the financial year ending 31st March, 1885, are as follows : — 


1848, 

1849, 

1850, 

1851, 

1852, 

1853, 

1854, 

1855, 

1856, 

1857, 

1858, 

1859, 

1860, 
1861, 
1862, 

1863, 

1864, 
18G5, 


,354 

£72,790 

1866, . 




9S 

£26,295 

571 

356,160 

1867, . 




145 

39,180 

643 

379,836 

1868-9, 




179 

64,973 

436 

250,324 

1869-70, 




166 

83,775 

280 

145,653 

1S70-71, 




159 

77,9S0 

164 

88,542 

1S71-72, 




160 

82,555 

154 

55,454 

1872-73, 




223 

76,290 

123 

49,293 

1S73-74, 




224 

99,572 

9S 

35,180 

1874-75, 




245 

102,005 

108 

32,510 

1875-76, 




265 

98,730 

114 

31,674 

1876-77, 




218 

121,405 

112 

35,524 

1877-78, 




278 

121,345 

111 

29,334 

1878-79, 




319 

125,370 

135 

26,902 

1879-80, 




463 

147,035 

154 

36,656 

1880-81, 




638 

161,575 

184 

61,375 

1881-82, 




401 

137, 7S8 

138 

58,830 

1882-83, 




451 

100,828 

132 

58,430 

1883-84, 




503 

109,451 

90 

46,215 

1884-85, 




395 

114,225 


The loans under which operations have been commenced during the past year are 
classified thus 


Class of Work. 


Drainage and other Land Works, . • 

Farm Buildings, ..... 

Labourers’ Cottages, 

Mixed Loans — including Buildings and 
Land Works, . . . 


Totals, . 

General Average per Loan, 


130 

43,315 

333 

140 

49,355 

352 

32 

11,250 

351 

18 

, 3,525 

199 

320 

107,445 


, 

. , £336 
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Of 395 applications for loans, made during the past financial year, 288 have 
been sanctioned, but 47 loans previously applied for were also sanctioned, making a 
total of 335 for £105,205. There are, therefore, 107 to be finally disposed of for the 


reasons set forth in the following table : — 

Cause of Delay or Rejection. No. of Cases. 

Failed to show Title, . . . . .25 

Stopped owing to default in expending previous Loans, or in paying 

Rentcliarge, ....... 1 

Failed to supply Plans, &c., ...... 13 

Transferred to Land Law Department, .... 7 

Withdrawn, ........ 17 

Under consideration, ..... .40 

Refused, ........ 4 

Total number of Applications not come to maturity, . 107 


We continue to exercise due vigilance in reminding borrowers of their obligations to 
expend the instalments advanced to them, but make all fair allowance when sufficient 
reasons can be stated for deferring the completion of works. 

The reports of the District Inspectors bear testimony to the beneficial results of the 
works executed under Land Improvement Loans, as well as to the increasing desire for 
improvement in the dwellings of the labouring class. 

The following table gives the number of loans and the sums issued in the several 
counties in Ireland up to the 31st March, 1885 : — 

Schedule showing the Number of Loans and Amounts issued from commencement of Act. 


Name of County. 

No. or 

Amounts issued. 

Total No. 
of 

Total Amount issued 

Northern Division. 


£ 

s. 

d. 


£ 

s. 

d. 

Antrim, .... 

181 

127,703 

0 

0 





Londonderry, . 

152 

65,578 

0 

0 





Donegal, .... 

210 

141,151 

0 

0 





Fermanagh, 

134 

74,600 

0 

0 





Tyrone, .... 

279 

139,450 

0 

0 





Armagh, . 

63 

20,133 

0 

0 





Down, .... 

124 

88,474 

0 

0 








— 

— 

1,143 

657,209 

0 

0 

Midland and Eastern. 









Cavan, .... 

142 

50,871 

0 

0 





Monaghan, 

89 

41,059 

0 

0 





Longford, .... 

237 

116,971 

0 

0 





Louth, .... 

78 

30,700 

0 

0 





Meath, .... 

351 

175,470 

0 

0 





Westmeath, . . . 

213 

80,653 

0 

0 





Dublin, .... 

219 

75,332 

0 

0 





Kildare, .... 

252 

128.G95 

0 

0 





King’s, .... 

159 

45,363 

0 

0 





Queen’s, .... 

289 

142,105 

0 

0 





Wicklow, .... 

214 

110,996 

0 

0 





Cnrlow, .... 

194 

100,254 

0 

0 





Kilkenny, .... 

159 

60,710 

0 

0 





"Wexford 

254 

115,555 

0 

0 










2,850 

1,275,400 



Western. 







Sligo, .... 

189 

86,787 

0 

0 





Leitrim, .... 

136 

55,500 

0 

0 





Mayo, .... 

387 

157,364 

0 

0 





Roscommon, 

347 

145,888 

0 

0 





Galway, .... 

631 

250,407 

0 

0 





Clare, .... 

287 

95,416 

0 

0 








— 

— 

1,977 

791,362 

0 

0 

Southern. 









Limerick, .... 

CIO 

252,067 


0 





Tipperary, 

466 

162,892 

0 

0 





Waterford, . . , 

125 

55,320 

0 

0 





Cork, .... 

947 

269,043 

0 

0 





Kerry, .... 

521 

269,334 

0 

0 








— 

— 

2,669 

1,008,656 

0 

0 



Totals, 



8,639 

3,732,627 

0 

0 
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Main and Thorough Drainage. 

The number of loans sanctioned, of which thorough drainage forms the principal part, 
since the commencement in 1847 to the 31st March in this year are 5,902, amounting 
to £2,456,567, and of this number 133 loans, amounting to £56,480, were approved 
during the year ending 31st March, 1885. 

Planting for Shelter. 

For this description of work 88. loans, amounting to £17,530, have been granted since 
the passing of the Act 29 & 30 Vic., c. 40 ; and of that number 5 loans, amounting to 
£2,8S5, were sanctioned during the year ending 31st March, 18S5. 

Farm Buildings.* 

The total number of loans sanctioned for the erection of Farm Buildings since the 
passing of the Act 13 and 14 Vic., c 19, is 2,061, amounting to £955,680. Of this 
number 144, amounting to £45,955, were approved during the year ending 31st March 
last. 


Dwellings for Agricultural Labourers. 

Since the passing of the Act 23 Vic., c. 19, the number of loans granted for this 
class of work is 588, amounting to £302,850, and of this number 35, amounting to 
£8,915, were sanctioned since our last report. 

Land Law (Ireland) Act, 1881. — Loans to Tenants. 

The operations under section 19 of the Land Law (Ireland) .Act, 1881, 44 and 45 
Vic., c. 49 ; are detailed in the subjoined table. The number of applications continues 
to be small. The frequent unwillingness of the borrowers to carry out the orders of the 
Land Commission Court in an effective manner has tended to delay in completing the 
issues under the loans sanctioned. 


Schedule of Applications made under the 19 th Section of the Land Law (Ireland) Act, 
1881, showing the Amounts advanced to the 31 st March, 1885. 


Pnoyrac*. 

Number of Loons. 

Amount Sanctioned. 

Amount Advanced. 

Year ending 
3 1st March. 
1885. 

To 

sist March, 
1884. 

Total 

Number. 

Year ending 
31st March, 
1885. 

To 

31st .March, 
1SS4. 

Total 

Amount. 

Year ending 
31ft March, 

To 

31st March, 
1884. 

Total 





£ 

£ 

£ 

£ 

£ 

£ 

Leinster, 

15 

8 

23 

990 

G45 

1,635 

630 

187 

817 

Munster, 

66 

64 

130 

3,960 

3,G8G 

7,646 

3,963 

1,423 

5,385 

Ulster, 

4 

9 

13 

230 

470 

700 

246 

191 

437 

Connaught, . 

5 

2 

7 

320 

235 

555 

201 

50 

251 

Totals, . 

90 

89 

173 

6,500 

5,036 

10,536 

5,039 

1,851 

6,890 


With reference to section 31, an amendment in addition to those noted in our previous 
annual reports has been authorized in the conditions originally issued with the schedule 
to Treasury minute of 21st December, 1881, as follows : — 

By Treasury letter, dated 11th June, 1884, the Board were authorised to make 
loans of a less sum than £100 to persons defined as owners within the meaning of 
sec. 6, 10 and 11 Vic., c. 82. 

The number of applications under memorial inquired into during the year ending 
3l8t March, 1885, was 2,758, and 2,150 of these loans were sanctioned for a total 

* Portion of loans in which drainage and other land work have heen included, have been devoted to 
Agricultural Buildings. 
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amount of £171.202; the amount issued during the same period was £211,503 ; tho 
whole amount of loans sanctioned to the 31st March, 1885, was £532,647, and the 
unissued balance being £160,711. Details of the distribution of these sums by counties 
are given in the subjoined table. 


Schedule showing the Number of Loans sanctioned aud Amounts issued up to 
the 31st March, 1885. 


rnoviscE akd County, 

Number of Loans. 

Amounts SniictlonciL 

Total Issues. 

Year oiuliiiR 
31st Mar , 
18HS. 

31 Mar.. 
1884. 

Total 

Number. 

Year omting 
Slrt Alar.. 

3 1st Mar., 
1881. 

Totul 

Sanctioned. 

Yenrcmliiii. 

To 

.list Mar., 
last. 

Total 

Issues 

Leinster : 




£ 

£ 

£ 

£ 

£ 

£ 

Carlow, 

o 

23 

32 

925 

4.200 

5,125 

1,605 

1,454 

3,059 

Dublin, 

9 

1G 

25 

1,310 

2,920 

4,230 

1,306 

1,085 

2.S91 

Kildare, 

1G 

57 

7G 

2,550 

9,875 

12,515 

3,963 

4,636 

S.599 

Kilkenny, . 

19 

39 

58 

1,980 

4,025 

0,005 

1,9GG 

1,602 

3,568 

King’s . 

34 

53 

87 

2,605 

5,700 

8,305 

2.9SG 

1,972 

4,958 

Longford, 

G3 

143 

206 

5,675 

1 2,970 

18,615 

0,810 

6,363 

13,179 

Louth, . 

4 

10 

14 

225 

2,435 

3,600 

099 

1,224 

1,923 

Meath, 

21 

29 

50 

4,600 

6,730 

11,330 

3,384 

3.811 

7,195 

Queen’s, 

15 

24 

39 

1,705 

2,300 

4,005 

1,322 

S14 

2,166 

W estmeath, . 

40 

88 

128 

4,665 

9,870 

14,535 

4,722 

5.163 

9,885 

Wexford, 

11 

28 

39 

1,605 

2,705 

4,310 

1,877 

1,378 

3,255 

Wicklow, 

13 

21 

34 

1,390 

2,695 

4,085 

1,071 

1,156 

2,327 

Totals, 

254 

531 

788 

29,235 

6G,425 

95,740 

32,317 

31.1SS 

63,505 











Clare, . 

150 

228 

378 

12,850 

20,185 

33,035 

13,315 

9,507 

22.S22 

Cork, . 

363 

714 

1,077 

27,870 

64,860 

92,490 

38,800 

30,646 

C9.452 

Kerry, 

19G 

231 

427 

15,425 

18,700 

34,125 

13,710 

0,396 

20,106 

Limerick, 

104 

206 

312 

10,045 

20,815 

30.8G0 

11,395 

8,294 

19,GS9 

Tipperary, . 

55 

114 

169 

4,740 

11,590 

16,330 

0,582 

4,380 

10,962 

Waterford, . 

8 

23 

31 

C65 

3,410 

4,075 

1,519 

851 

2,370 

Totals, 

876 

1,516 

2,394 

71,595 

139,560 

210,915 

85,327 

60,074 

145,401 

Antrim, 

18 

28 

46 

1,740 

3,540 

5,280 

1,876 

2,296 

4,172 

Armagh, 

13 

32 

45 

730 

2,195 

2,925 

911 

1,175 

2,0S6 

Cavan, 

143 

241 

3S4 

8,840 

17,835 

2G,G75 

10,912 

7,064 

17,976 

Donegal, 

51 

86 

137 

3,617 

6,300 

9,917 

4,282 

2,674 

6,956 

Down, . 

9 

15 

24 

1,170 

1,695 

2,865 

1,106 

1,432 

2,538 

Fermanagh, 

31 

45 

72 

1,900 

3,250 

[5,250 

1,750 

1,028 

2,778 

Londonderry, 

21 

31 

52 

1,475 

2,010 

3,485 

1,825 

C33 

2,458 

Monaghan, . 

4 

43 

47 

300 

2,780 

3,080 

529 

1,222 

1,751 

Tyrone, 

54 

96 

150 

4,200 

8,130 

12,330 

3,954 

4,206 

8,1 GO 

Totals, 

344 

617 

957 

23,972 


71,807 

27,145 

21,730 

48,875 











Galway, 

144 

204 

348 

10,825 

IS, 540 

29,365 

13,374 

8,140 

21,514 

Leitrim, 

129 

264 

393 

7,450 

17,985 

25,435 

10,825 

8,009 

18,834 

Mayo, . 

231 

525 

756 

15.890 

41,220 

57,110 

24,462 

18,586 

43,048 

Roscommon, 

103 

152 

258 

6,840 

12,510 

20,075 

8,902 

4,994 

13,896 

Sligo, . 

69 

213 

282 

5,395 

16,805 

22,200 

9,151 

7,047 

16,198 

Totals, 

676 

1,368 

2,037 

46,400 

107,060 

154,185 

66,714 

4G,776 

113,490 

Gross Totals, 

2,150 

4,022 

6,176 

171,203 

360,780 

532,647 

211,503 

159,768 

371,271 


A large number, of applications on the list of those under inquiry, in which no steps 
had for a long period been taken by applicants to satisfy conditions in which they had 
failed, have been removed from the list, the number of applicants still under inquiry, 
and appearing likely to reach maturity, having been 362 on the 31st March, 1885. 

In the majority of cases in which the applications could not be entertained, the 
reason for refusal to do so became apparent in the preliminary stages of the investigation 
before receipt of the memorial, by the failure of the applicant to produce proof of title 
to the. tenant’s interest in lands proposed for the improvement, or to satisfy ordinary 
conditions. The number rejected for other reasons was comparatively few, the grounds 
of rejection having been the unavoidable or removable causes detailed in page 17 of our 
report for 1883-4. 
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The following table contains a summary of the amounts certified for completed works 
to the 31st March, 1885 

In our last report reference was made to the value of the buildings erected being 
largely in excess of that of other improvements, but as anticipated, the expenditure on 
drainage works has become proportionately larger, and we have every reason to expect 
that this increase will be maintained in future years. 

The average sum expended in respect of each fully certified loan to the 31st March, 
1885, was £103 ; the time taken by borrowers in completing their works after the issue 
of the first advance being about a year and a half. 


Description or Works. 

From passing of Act to 
Slit March, 1SS4. 

For Year ending 
Slat March, isss. 

Total from passing 
of Act to 
31st March, 1885. 

Land Improvement, Drainage, Fencing, and Farm 
Koads, ...... 

Farm Houses, Farm Offices, 

Labourers’ Cottages, 1 9 section, 

Labourers’ Cottages, 31 section, . 

Scutch Mills, ..... 

Number of Loans in which the amount sanctioned 
has been expended, and the works certified as 
completed, ..... 

£ s. d. 

7,451 15 3 
17,660 3 1 
348 9 2 
833 10 4 
191 17 3 

£ s. cl. 

30,588 6 3 
44,853 3 2 
1,929 8 4 
813 9 0 

£ A (1. 

38,040 1 6 
62,513 0 3 
2,277 17 6 
1,646 19 4 
191 17 a 

26,485 15 1 

78,184 6 9 

104,670 1 10 

206 

806 

1,012 


The number of loans in which works were in progress on 31st March, 1SS5, was 
4,800. 

Landlord and Tenant Act, 1S70 and 1872. 

During the year on which we now report no advances havo been made under the 45th 
section of the Act of 1870 (33 and 34 Vic., c. 46) to tenants in aid of purchase. 

The total number of cases under that section is 780 ; the gross sum issued being 
£436,041. 

The total number of cases under both Acts (1870 and 1S72) in which advances have 
been made in aid of purchases by tenants is S76, the issues amounting to £514,134. 

We do not anticipate having to issue any further moneys to tenants under these 
enactments, the Board’s power being limited by the Land Law Act, 1881, to cases in 
which the loans were applied for before the passing of that Act. 


II.— VOTED SERVICES. 

Under this second head of our duties, comprising those services which are created by, 
or maintained from, annual votes of Parliament, the accounts detailed in the Appendix A 
record the following expenditures on each Parliamentary vote during the year, to 
31st March, 1885 ; and the second column shows the expenditure on the same votes for 


the preceding year 1883-84 : — 

18S4-S5. 

] £83-84. 

Class L 

£ 

£ 

Public Buildings, Ireland, 

. 208,758 

205.181 

Royal University, Ireland, 

10,711 

3,063 

Science aud Art Buildings, Dublin, . 

1,306 

o41 

. Shannon Navigation, 

— 

2,030 

Class H. 


60,912 

Public Works Office, 

. 56,601 


£277,376 

•£212,3:27 


Showing the total charge against the Consolidated Fund for the year to bo £277,376. 
But as from these services we have derived rents, tolls, fees, &c., amounting to £18,909. 
of which the sum of £18,291 has been paid or will be paid over to Her Majesty s Ex- 
chequer in aid of Revenue — the net charge of the voted services amounts to £259,085. 

Public Buildings. 

General Observation c 

The maintenance of the several buildings in the Board’s charge together with such 
works of minor alteration in them and supplies of furniture and fittings as were necessary 
have been duly attended to, and the authorized allowances of fuel and light have been 
provided. 

C 
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The following new works and important alterations have been carried out during 
the year. . 

I. Naval and Military Buildings ; Coast Guard Stations . — The new station at Inishowen, 
County Donegal, the houses at Clogher Head, County Louth, and the improvement of 
those at Spiddal, County Galway, have been completed, and the progress made with the 
new stations on North and South Arran Islands has been as rapid as the remoteness and 
inaccessibility of the situation admitted. 

Royal Hibernian Military School .— The works for an improved water supply have been 

completed with satisfactory results. 

Ordnance Survey Office ; \Mountjoy Bairaek . — The new stores for arms, stationery, 
&c., have been completed and are occupied. 

II. State and Official Residences . — It having been a provision of the Irish Church Act, 
1869, that the room known as St. Patrick’s Hall, Dublin Castle, should in future be the 
Chapter Room of the Order of the Knights of St. Patrick, the works necessary for 
giving effect to that arrangement have been carried out, and the repairs and alterations 
for many years urgently required have been executed. 

It has been found necessary to make very extensive alterations and improvements in 
the drainage works and sanitary arrangements at the official residences in the Phcenix 
Park, and these works are now in progress. 

Metropolitan Police . — The additions to and improvements at the Blackroclc Station 
have been completed. 

Royal Irish Constabulary . — The addition of loose boxes for sick horses to the stables 
at the Dep6t, Phcenix Park, has been made. The new barracks at Bohola, County 
Mayo ; St. John-street, City of Limerick ; Rosscarbcry, County of Cork ; and the 
conversion of prisons into police barracks at Parsonstown, King’s County, Omagh, 
County Tyrone, and Enniskillen, have been completed. The new barracks at Stirrups- 
town, County Meath, and Oola, County Limerick, aro nearly completed, as are also the 
work of adaptation at Kilbeggan, County Westmeath. 

The intended new barrack at Portadown, County Armagh, bus not been commenced 
owing to an undecided question in regard to the site selected. 

Dundrum Criminal Lunatic Asylum . — The works for the better security of the lunatic 
prisoners have been carried forward to the extent approved by the authorities. 

National Education Buildings. 

There has been a large demand, which is still increasing, for grants towards erecting 
new schools, and though no expense is sanctioned in the erection of these schools but 
that which is necessary to secure sound construction and efficiency in working, the 
large number of cases involves a very considerable annual outlay. 

The great increase in the last few years is attributable to the removal of opposition 
to the placing of the schools under the National Education Board and the extension of 
the system to remote districts. 

The following schedule shows the estimated cost of building school-houses on the 
plans which have been approved by the National Education Commissioners, which, 
unless under very exceptional circumstances, has been found to be sufficient to cover 
the cost : — 




— 




Estimated 
cost per 
child. 

Description of School. 







£ s. 

d. 



For any number of Children 

on the Rolls not exceeding . 

GO 

3 15 

0 

Single school-room. 

do. 

do. 

exceeding 

60' 


' 75 

3 G 

G 

do. 


do. 

do. 

do. 

75 


100 

2 16 

6 

do. 


do. 

do. 

do. 

100 


120 

2 1G 

0 



do. 

do. 

do. 

100 

.a 

120 

2 ID 

0 

For school-rooms on ground. 

do. 

do. 

do. 

120 


150 

3 0 

0 

do. 

on ground. 

do. 

do. 

do. 

120 


150 

2 15 

0 


two storeys. 

do. 

do. 

do. 

150 


200 

2 13 

0 

do. 

on ground. 

do. 

do. 

do. 

150 

g 

200 

2 7 

6 

do. 

two storeys. 

do. 

do. 

do. 

200 

-n 

300 

2 6 

8 


two storeys. 

do. 

do. 

do. 

200 

3 

300 

2 13 

4 

do. 

on ground. 

do. 

do. 

do. 

300 


400 

2 5 

0 

do. 

two storeys. 

do. 

do. 

do. 

300 


400 

2 10 

0 

do. 

on ground. 


The above estimate includes the cost of the partition wall between the playground 
and the out-offices, but not the boundary fences and entrance gate, which are specially 
estimated in each case. 
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The accommodation to be provided is computed at six square feet per child on the 
rolls in school-room, and four and a-half square feet in each class-room, which is estimated 
to afford eight feet per child in average attendance in the school-rooms and six feet in 
the class-rooms. 

During the past year the Commissioners of National Education have notified grants 
in aid of building 87 new schools and of structural alterations, and improvements at 45 
others. A considerable amount of work for which grants were made in former years 
has also been carried out 

Nine grants have been made for building teachers’ residences in connexion with vested 
schools, out since loans have been sanctioned for the erection of such residences but few 
applications have been received for grants which are limited to one-half of the cost, and 
not in any case exceeding .£100. 

Revenue Department. — Post Office. 

The new post office at Belfast is progressing rapidly. Arrangements are in progress 
for new buildings or extensive alterations at Dublin and Galway. The new offices at 
Killarney and Mullingar are complete. 

Depositories for Parochial Records. 

Act 39 & 40 Vic., c. 58. 

Under the provisions of this Act, inspections of proposed Repositories have been 
made in 30 cases, and reports thereon forwarded to the Deputy Keeper of Records. 

Parks and Gardens. 

The Phasnix Parle. — The several buildings, roads, plantations, &c., have been satis- 
factorily maintained, and the People’s Garden continues to be much appreciated by the 
public as a place of recreation. 

St. Stephen s-green Park , 40 & 41 Vic., c. 134 (Local), has been maintained in good 
order, and is frequented by a large and increasing number of visitors of all ages and 
classes. 

The Curragh of Kildare. — The official residence of the Deputy Ranger of the Curragh 
has been maintained in an efficient state. 


Royal Harbours. 

Kingstown Harbour, County Dublin. 

The works at Kingstown have been maintained during the year in good order and 
condition. A quantity of 24,000 tons of silt and mud have been dredged out of the har- 
bour, including the deepening of the berths at the Victoria wharf used by Her Majesty’s 
Troopships, and that of the fairway therefrom. The Guardships’ berth at the N.E. end 
of the harbour has also been deepened. 

In the coal harbour the berths alongside the west side of the quay were deepened for 
the whole length and for a width of two berths. 

At the Mail Packet Pier two red lights have been fixed and the sheeting of the timber 
wharf was renewed. Certain questions having arisen as to the interpretation of one of the 
clauses in the agreement between Her Majesty’s Postmaster-General and the City of 
Dublin Mail Packet Company for an accelerated mail service ; on tbe 9th of March last 
your Lordships directed that all works should be suspended till further notice. Since the 
close of the year under review authority has however been received to proceed with 
these works and we have directed our engineer accordingly. 

Water has been supplied to Her Majesty’s ships, to the vessels of the Irish Lights 
Board and to the mail packets, merchant vessels, and yachts as required. 

In the appendix is given a summary of tKe meteorological and tidal observations during 
the year. 

The following is a return of the vessels that have made use of the harbour during the 
last year, 1884, mail steam packets exCepted: — 
home trade. 

Number. Tonnage. 

Trading Vessels, ...... 670 72,277 

Yachts, ....... 43 2 851 

Trawlers and Fishing Vessels, . . .40 2,000 

Steam Vessels, ...... 64 13,934 

„ Yachts, ...... 25 6,921 

Belonging to Port, Yachts, Pilots, &.C., ... 20 400 

C 2 
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FOREIGN' TRADE. 

Number Tonnage. 

Sailing Vessels, . . . . . . 29 14,193 

Steam Vessels, . . . . . .11 4,429 

Men-of-War and Troopships, . . . .13 — 

Two hundred and sixty-nine vessels arriving at Kingstown for trading purposes paid 
dues on their tonnage, &c., amounting to £1,093 is. 

Howtii Harbour, County Dublin. 

The repair and maintenance of the works at this harbour have been carried on during 
the year, but do not call for any special reference. We are glad to be able to report 
that, although there were some heavy gales of wind during the year, the works 
sustained no injury from the sea worthy of notice, and that therefore the hopes 
expressed in our last report have been, so far, realized. During the past year the 
herring fishery has continued to decline, showing a marked falling off. About 6,340 
mease of herrings were taken and sold at an average price of 34s. per mease. The 
boats employed show a deci'ease under all classes, there were only 130 Scotch, 56 Irish, 
21 English, 1 Manx; Total 258 ; and the numbers last year were 197 Scotch, 104 Irish, 
25 English, 2 Manx ; Total 32S. 

Dunmore Harbour, County Waterford. 

The works executed at this harbour during tbo year consisted altogether of repairs 
and maintenance, they do not require that any special reference should be made to 
them. The trawl boats were not very successful in their fishing, but during the summer 
unusually large shoals of herrings and mackerel appeared in the waters between Dun- 
more and Dungarvan, of which large quantities were taken, most of which were exported 
to Liverpool and Milford. 

Donaghadee Harbour, County Down. • 

The works 'at Donaghadee consisted of the usual repairs and maintenance. On the 
21st February a violent storm set in from the south-east, which caused injury to the 
toe of the slope of the north pier, for a length of 45 feet, and a width of 5 feet, this 
was temporarily protected, and will be repaired during the current yeav. 

Ardglass Harbour, County Down. 

The works executed during the past year consisted in the maintenance of the quays, 
&c., of old or inner harbour, and the dredging out of the debris of the old pier, on the 
site of which the new one stands ; the quantity thus removed was 3,360 cubic yards; 
this work is very tedious and becomes more difficult as the full depth is reached ; it is 
nearly completed. We much regret that during tho gale of the 2 1st of February last, 
four of the workmen lost their lives by the capsizing of a boat while they were engaged 
in securing the floating-plant used on the works ; this accident was reported shortly 
after, and your Lordships have been pleased to grant compassionate allowances to the 
relatives of the deceased men. 


Inland Navigations. 

River Maigue Navigation. 

Tho bridge and quays have been kept in good order. A good deal of silt has collected 
in the channel but the trade is very small. 

Tyrone Navigation (Coalisland Canal). 

The works executed on this navigation during the year were limited to the repairs 
incidental to its maintenace. 


Ulster Canal. 

The works executed on this canal during the past year have been for its repair and 
maintenance, and no expenditure that was not absolutely necessary for those purposes 
has been incurred. It was found necessary to repair extensive breaches in the canal 
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bank near Annyervy and Coolkeeragh bridges, to erect new breast and deep gates at 
No. 18 lock, to repair the gates of Nos. 23 and 24 locks, and to raise the canal banks 
between Clones and Lough Erne, the subsidence in which, during the winter, was very 
considerable. 


The Royal University op Ireland. 

The contract for the additions and structural alterations of the existing buildings was 
entered into on 21st August, 1884. In the existing buildings provision is made for the 
official business of the University, the keeping of its records, the meetings of Senate and 
Convocation, Library and Museum Rooms for Examiners, Waiting, Retiring, and 
Refreshment Rooms for Male and Female Candidates, and eight Examination Halls, 
accommodating from 20 to 200 students each. 

The additions consist of Halls for Technical examinations in Chemistry, Physics, 
Physiology, Anatomy, and Biology. The works are in a very forward state, and every 
effort will be made to have the rooms ready for the September Examinations. 

The entire cost of this building, including the purchase of the site and providing all 
necessary fittings and furniture, is estimated at- £73,050. 

Science and Art Department. 

Neic Museum and National Library . — The Committee appointed by your Lordships 
to select the. design for the proposed Museum and National Library Buildings having 
reported their opinion as to the merits of the five designs which they had previously 
selected out of the thirty-two sketch designs submitted in tlie Preliminary Competition, 
the Board proceeded, under your Lordships’ instructions, to get approximate estimates 
made by an independent Building Surveyor of the cost of carrying out three of the five 
designs referred to, which were placed by the Committee as 1st, 2nd, and 3rd in order 
of merit. 

These estimates were found in each case to exceed considerably tlie amount at which 
the cost of these buildings was limited by the conditions of tlie competition, but the 
design of Messrs. T. N. Deane and Son having beeu placed first in order of merit, and 
the Committee having reported favourably of it, those architects were, under your 
Lordships’ instructions, called upon to submit such modification of it as would bring it 
' within the defined limits of cost ; and after much consideration of the modified design 
submitted, the Messrs. Deane and Son were instructed to prepare the necessary detailed 
drawings and specification, with a view to tenders being invited for the work. 

These detailed drawings, the preparation of which was a work of considerable labour, 
have been completed, and they have been placed in the hands of the Building Surveyors, 
with a view to the preparation of the information required by persons tendering for the 
work, and should no unforeseen difficulty arise, the Board expect to be in a position to 
invite tenders for it in July. 

To prevent delay arising, however, in consequence of the time required for the prepa- 
ration of the detailed drawings for contract and the bills of quantities required for per- 
sons tendering for the work, the Board have had a considerable portion of the excavation 
necessary for the basement of the Museum executed under a separate contract, and the 
first stone of the Museum Building was laid by His Royal Highness the Prince of W ales 
on the 10th April, 1SS5. 

Botanic Gardens . — The new Palm House at Glasnevin was completed in time to avoid 
any loss or damage to the plants last autumn, and has been found to be in every respect 
satisfactory. 


Ancient Monuments Protection Act, 18S2. 

45 & 46 Vic., cap. 73. 

The schedule attached to the above Act includes 29 ancient monuments to which the 
provisions of the Act apply. 

The owners of five of these structures have constituted the Commissioners of Public 
Works the guardians of them, and steps have been taken for their preservation. 

In several cases owners who take much interest in these structures have expressed 
their disinclination to transfer the guardianship of them to the Commissioners, having 
made such arrangements as were in their judgment sufficient for their maintenance ; and 
in the other cases of the scheduled monuments the necessary steps are being taken with 
a view to acquiring such right or guardianship of the structures as will enable the Com- 
missioners to make suitable provision for their preservation. 
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III.— MISCELLANEOUS OR NON-YOTED SERVICES. 

This last division of our duties comprises a variety of services placed under our con- 
trol or management in pursuance of several Acts of Parliament. 

Though numerous, some of them are of only casual occurrence, and therefore do not 
form the subject of any special remarks. 

Those on which special reports follow are arterial drainage works, where, except in 
the matter of occasional maintenance, our functions, in addition to making loan advances, 
are confined to advice to Drainage Trustees and Boards, in making awards for completed 
works, to distribute the proper proportion of charges among the proprietors of land in 
each district, and, when called upon to do so, to increase the rents of tenants in respect of 
these improvements. 

We are charged with a variety of duties in connexion with fishery piers and harbours 
which are constructed by Government grants and contributions from counties, and 
others locally interested in these works. This duty is not confined to new work?, but 
to the very numerous piers which have been constructed from time to time by Government 
aid since the year 1820, and which, although vested in counties, frequently require the 
direct interference of Government, either in the matter of repairs or otherwise. 

The operations on this service, as the report shows, have been largely increased by 
the grant made by Parliament of £250,000, out of the Irish Church Funds under the 
provisions of the Sea Fisheries Ireland Act, 1883. 

In connexion with this branch of our duties there are special harbour works, from 
time to time, authorized, such as Arklow Harbour, in the county of Wicklow, where 
certain baronies in the county have supplemented a grant of £15,000 from the Consoli- 
dated Fund by a contribution of £20,000, the repayment of which is to be distributed 
over a period of forty years, and also in the case of Kinsale Harbour a Government 
Grant of £7,500 is aided by a large contribution of £10,500 from the funds of the 
Harbour Commissioners. 

Our extensive loan operations lead sometimes to tbe necessity of our taking over and 
completing works which have been commenced by others, who have failed in their 
execution. In this way we have inherited a most troublesome and difficult work of 
the Reclamation of the Clare Slob, in the county of Clare, to which reference is 
hereinafter made. 

The administration of the Shannon and other navigations in Ireland, whether 
maintained from their own funds, as in the case of the Shannon, or partly by votes of 
Parliament, involve considerable cave and attention. 

The next class of duties embraced in this division is the administration of two special 
loan funds, one the Irish Reproductive Loan Fund, including ten distinct funds, 
applicable to the counties named hereafter in this Report. The funds of the eight 
maritime counties being applied to the purpose of loans to aid fishermen in buying 
boats, gear, nets, or in creating oyster beds ; and in tlio cose of two inland counties, 
Roscommon and Tipperary, to works of general utility. 

The Sea and Coast Fisheries Fund, which was handed over to us, in pursuance of an 
Act passed in 1SS4, is applicable for Fishery Loans in all the maritime counties of 
Ireland, a preference being given to those counties which are not in possession of any 
special fund. 

Another important branch of this division is the care and preservation of 137 
National Ecclesiastical structures which have been vested in us from time to time, and 
are maintained out of a grant of £50,000 allocated for the purpose out of the Irish 
Church Funds in pursuance of the Irish Church Act, 1869. 

Certain duties in connexion with the Grand Jury system of Ireland still devolve oa 
u.s, the principal of which are the occasional repair of Post Roads, the examination of 
County Surveyors’ Assistants, the building of bridges between counties, and other 
miscellaneous duties. 

The Report also shows that we are charged with certain duties in connexion with 
Limited Owners’ Residences, Arbitrations under the Railways Ireland Act, and in aiding 
the Local Government Board with certain financial duties connected with Emigration, 
Relief of Distress, and also carrying out the duties of the Board of Control of Lunatic 
Asylums. 

A full report of the proceedings taken by us in connexion with the Tramways and 
Light Railways of Ireland, both under former Acts and under the Tramways and Public 
Companies Act of 1883, are also appended. 
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The receipts and expenditure incurred under the miscellaneous service are detailed in 
the Appendix A and amount to £114,780 and £131,712 respectively. 

Drainage and Improvement of Lands (Ireland) Act, 1863, and Amendments in Acts ; 

26 & 27 Vic., c. 88 ; 27 & 2S Vic., c. 72 ; 28 & 29 Vic., c. 52 ; 32 & 33 Vic., c. 72 ; 

35 & 36 Vic., c. 31 ; 37 & 38 Vic., c. 32 ; 41 & 42 Vic., c. 59 ; and 43 & 44 Vic., 

c. 27. 

The total number of applications received from the passing of the first of these Acts 
in the year 1863 to the 31st of March, 1885, is eighty-six, including five received during 
the year 1884-85, viz. : — 

The Six Mile Water, county Antrim — The Morning Star River, county Limerick — 
The Cashen River, county Kerry — Ballyteigue and Kilmore, county Wexford — Dangan 
and Clonymeath, county Meath . 

The preliminary inquiries are being proceeded with in these cases. 

The Assents having been received, Provisional Orders were made for : — 

The Upper Morning Star, county Limerick ; and the Cashen River, county Kerry ; 
and a Bill to confirm the Provisional Orders was sent to the Treasury, to be brought 
before Parliament. 

There was no Act to confirm Provisional Orders last Session. 

The works have been in progress in the following districts : — 

River Suck, counties Galway and Roscommon — Lough and River Erne. Drainage 
and Navigation; — Counties of Fermanagh, Cavan, Monaghan and Donegal — River Lerr, 
counties Kildare and Carlow — Milford, county Cork — Hogan’s Pass, county Tipperary 
— Owenroe or Moynalty, county Meath — Swilly Burn, county Donegal; and Nanny 
River, county Meath. 

No loan has yet been applied for in the case of the Cahermone district, in the county 
of Cork, for which the Provisional Order Confirmation Act was obtained on the 2nd 
April, 1882. 

The final award was made in the district of Stoneyford, in the counties of Meath and 
Westmeath. 

A schedule of the final awards made under these Acts will be found in the appendix. 

The total area of land drained or improved in the thirty-nine districts in which final 
awards have been made, is 74,884 statute acres, and the total cost chargeable thereto 
amounts to £463,463. 

This being, in addition to the works of the 121 districts, carried out under the Act 5 
& 6 Vic., c. S9, and the Acts amending it, between the years 1843 and 1S60, on which 
an expenditure of £2,390,612 was incurred, of which £70,201 was for works chargeable 
to counties ; — £141,073 a free grant ; £1,206,312 remitted ; and £1,043,227 made 
repayable by annuity or otherwise, by which 266,736 acres] were drained or improved. 


Drainage Maintenance Act, 1866. 

29 & 30 Vic., cap. 49. 
Bcdlinderry District, County Westmeath. 


The necessary preliminaries having been completed, an overseer has been appointed, 
and the works will be commenced and completed during the present season ; the work 
will consist of the cleansing of a number of small drains and the cost will not exceed 
£ 100 . 

A charging order for the Frankford River Districts, King’s County, was made for 
the recovery of the advances. 


Increased Rents in respect op Drainage Charges. 

During the past year 24 applications were received from Proprietors for increased 
rents to be paid by the tenants in respect of lands improved by drainage — embracing 
94 holdings — 59 being tenants from year to year, and 35 leaseholders; and meetings 
have been held by us to determine the amounts, except in cases postponed or withdrawn 
by the applicants. 
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Railway Clauses Consolidation Act. 

8 Vic., cap. 20, s. 25. 

Drainage of Lands. 

Pursuant to this Statute, plans, sections, and schedules of the waterways of bridges, 
culverts, &c., were received from the following Railway Companies, viz. : — 

The Clonakilty Extension ; and 

The Great Southern and Western Railway — Tullow Extension. 

Inspections have been made and certificates furnished in both cases, as well as in 
the case of the Belturbet Branch of the Northern Railway mentioned in our last 
Annual Report. 

Drainage op the River Barrow District. 

The valuation of the lands, subject to injury, has now been completed, and Mr. 
Thomas Fitzgerald, C.E., is now engaged in preparing the necessary schedules which 
we expect to receive shortly. 

This valuation, together with the Report of the Board’s Chief Engineer, Mr. Manning, 
on the works necessary for relieving the Hooded lands in accordance with your Lordships’ 
instructions, are being prepared for the information of the Barrow Drainage Commission 
appointed by His Excellency the Lord Lieutenant. 

Fishery Piers and Harbours. 

Acts 9 Vic., c. 3 ; 9 & 10 Vie., c. 75 ; 16 & 17 Vic., c. 13G ; 19 & 20 Vic., c. 37 ; 29 & 30 
Vic., c. 45 ; Relief of Distress Act, 43 & 44 Vic., c. 14. 

As showing the action of the Board in connexion with the above Act it is thought 
desirable to append to this report copy of a return lately prepared, showing the 
works of this class which have been constructed since the year 184G.* Three works 
in this category remained unfinished at the end of the year 1SS3-4, viz.: — Tonatan- 
vally, (extension), county Mayo, Caruso ro Pier and Slip, county Wexford, and 
Canowmore Pier, county Galway. The two first named are, with trifling excep- 
tions, finished, and the third completely so. It is nearly certain that there 
will not be any excess of expenditure over the amount of grants and contribu- 
tions. 

Piers and Harbours dealt with under the Sea Fisheries (Ireland) Act, 1S83, 

46 & 47 Vic., c. 2G. 

Forty-four memorials or applications were received during the year 1884-S5. 

In the preceding year’s report the measures taken for giving effect to the Sea Fish- 
eries Act, Avhich came into operation on the 1st October, 1SS3, Avere sufficiently 
recorded and it will therefore here suffice to observe that throughout the year under 
revieAV every effort has been made for meeting the objects contemplated by legislation. 

By the close of 1S84, so much advance had been made with the preparation of plans 
and estimates, that in February, 1885, the Fishery Piers and Harbours Commissioners 
were enabled to frame the comprehensive scheme given in the folloAving tabular statements 
for expending the whole of the amount, .£250,000, provided by the Act, and which has 
met Avith your Lordships’ approval. 

This scheme embraces, it Avill be observed, the construction of the sixty-five Piers and 
Harbours which are held by those Cominissiouers to be those most needed, in the interests 
of tho Fisheries, at various parts of the coast. Some few aro alternative projects, but, 
with this slight exception, the scheme may be considered complete, and liable to little 
alteration. 

At the end of the year tAventy-threc works, estimated at £127,075, were under 
contract, thirteen having been commenced, and there can now be little doubt that the 
whole of tho funds provided will be expended Avithin the period contemplated by the 
Act. 

The position of all the proposed Piers and • Harbours are shown on the index map 
attached to this report. 


“ Seo Appendix (D). 


[Tables. 
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(No. I.) — Return of Schemes which have either been sanctioned by the Treasury or 
finally approved of by the Fishery Piers and Harbours Commissioners in the 
year under review. 



* Not yet sanctioned. 
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(No II.) Return, showing how it is proposod to allocate the balance of the £250,000 

v ‘ ' provided by the Sea Fisheries Act. 

Sea Fisheries (Ireland) Fund. 


No. | 

Comity. 

Name. 

Amount. 

Total for 

Observations. 




£ 

£ 


■ 

Antrim, . 

Jallywilliaro, 

1,000 

1,000 


2 

Cork, 

Castletown Here, . 

2,400 

2,400 


S 

Down, . ^ 

Cloghy, . • | 

Ballyludlicrt, . h 

Port&vogio, . . J 

5,000 

5,000 { 

l 

Those are tlireo alternative projects, of which only one will be 
undertaken, which cannot be finally decided till surveys 
received. One of those will snllico for the requirements of 
the locality 

4 

Dublin, 

Lougb Simmy, 

2,000 



A 


Rush, 

5,000 

7,000 

Merely rough estimate, alto not yot surveyed. . 

G 

Galway, . 

"Rossnveel, . 

340 


Construction of road to good existing Harbour. 

7 


•Collaheigue, 

2,000 



8 

» 

Caalda, 

2,500 



9 


Kiikicrrin, . 

300 



10 

„ 

*Beoladangan Pass, . 

500 



11 


Mason Island, 

500 



12 


Crampaun, . . 1 




IS 

„ 

Ami West, . 

2,500 



11 


Mace, . . J 




15 

16 

» • 

Boffin, 

Ganuoughs, 

1,000 

300 

1 

y 

This group is alternative with Cllfden, and will only be 
undertaken in the ovont of that project being abandoned. 

17 


Bunoweu, . 

2,500 

i 


13 

19 


Birterbuy Bay, 
Bealantm, . 

1,000 

800 

} 14,240 

Those two lust projects aru alternative with Roundstone. If » 
Rnilwny ho constructed to Cllfden and Ronndetone, the last 
livo Hnrbours in tbo vieinlty of Cllfden and Roundstone 
might linve to yield to allow tbo money to bo spent on the 
Harbours near tbo Railway Terminus. 






20 

Ztrry, . 

*Bratidon, . 

4,800 



21 


Fenlt, 

1,400 


Subject to Law opinion. 

22 

>. 

‘Anuascaul, 

800 



23 

* ' 



4200 

11,200 


24 


Polnnmack, 

400 



25 


Bclmullot, . 

2,000 



26 


Aobill, 

2,000 



27 


Bnllycastlc, . 

1,000 



28 

■ • • 

Bcldorrig, . 

2, COO 

8,000 


29 

Wexford, . . 

Kilmore, . . 

8,500 

8,500 

Provided a suitable Harbour can be designed. 



Total, 


57,340 



* Sanctioned. 
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Fishery Piers and Harbours Maintenance. 

16 and 17 Vic., c. 136. 

Repairs have been made at the following piers in the county of Galway, viz : — 
Inishbofin, Barna, Rossroe, Leenane, and Renvyle ; the works were carried on under 
the superintendence of Mr. J. Perry, County Surveyor for the West Riding. 

It is necessary here to advert very briefly to a matter connected with the fishery 
piers of county Donegal, which, owing to representations made by the Grand Jury, has 
attracted a good deal of attention during the 3 r car under review. 

The Grand Jury, at the summer assizes of 1SS4, on statements put forward by the 
County Surveyor for the northern division, to the effect that the newly constructed pier 
at Downies Bay, was already sinking down into the sands, and that other works con- 
structed by the Board were in a highly perilous condition, forwarded a memorial to His 
Excellency the Lord Lieutenant, praying that the County Surveyor, Mr. Gahan and 
Mr. Harte, as also a member of their own body, Mr. W. Sinclair, should be summoned 
before the Committee of the House of Commons on harbour accommodation to allow of 
the matter being inquired into. 

The Committee in question having closed their sittings the prayer of the Grand 
Jury could not be granted but at the instance of the Irish Government, the condition 
of the piers was exhaustively examined departmentally with the result that the works 
were found to be generally quite sound, and only to need very slight ordinary repairs 
in a few instances. 

At the spring assizes of the present year the Grand Jury again forwarded a resolution 
on the subject, and repeated their demand for inquiry, supporting this by reports of 
their two County Surveyors and certain correspondence by Air. W. Sinclair. 

The matter in this form, having been referred to the Board by the Irish Government, 
the Commissioners submitted, for the consideration of His Excellency the Lord Lieu- 
tenant, that, by the reports laid before the Grand Jury by their own officer, Mr. Gahan, 
in whose division two-thirds of the piers were situated, had borne emphatic testimony 
to the structural soundness of the works executed by the Board in his division. Mr. 
Gahan was also unable to give any support to the allegations, in a contrary sense, 
put forward by either Mr. Harte or Mr. Sinclair. 

Relying 1 upon the facts as thus disclosed, and on the accounts which proved that the 
cost of maintaining the works, many of them built over thirty years, had been merely 
nominal in its incidence, and that the repairs to the few works needing such had been 
executed for the trifling sum of £43 I8s., the Board submitted that there was no valid 
ground shown for any inquiry such as demanded by the Grand Jury, although being 
fully convinced of the general soundness of the work executed through their agency, 
they would welcome the opinion of any eminent marine Engineer should the Government 
see fit to call for such. 


Arklow Harbour, County Wicklow. 

The works at Arklow were carried on vigorously during the year, at the close of 
which the southern (or principal) pier was carried out to a length of 458 feet out of a 
total length of 700 feet, and a large number of concrete blocks (nearly sufficient for the 
whole work had been made). In the months of January and February the sea attacked 
the foundation of the storm wall, and did considerable damage to it for a length of 130 
feet. A full report made on this damage by our Chief Engineer on the 1 5th of 
April was submitted to your Lordships, and was ordered by the House of Commons to 
be printed on the 20 th of April, to which we beg leave to refer. 


Kinsale Harbour. 

The application for increased accommodation at this harbour, referred to in our last 
annual report, was referred by the Irish. Government to the Fishery Piers and Harbours 
Commissioners, on the 1st November, 18S3, on which they reported on the 31st. 
July, 1884, that, after a most careful consideration of the subject in all its hearings, 
they felt that they would not be justified in recommending a grant of money out of the 
Sea Fisheries fund for the proposed undertaking. During these investigations we 
were unwilling to determine the contract, as the Contractor was in negotiation with 
persons (who had suitable plant on hands) to take up the works provided an additional 

D 2 
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grant was made for proposed increased accommodation. "Wo were at length compelled 
to do so, and from t-lio 2nd July, when the works were taken up from the contractor, 
carried on with vigour, under the direction of our own officers, till the 21st of March 
last, when we entered into a contract for their completion with Mr. Kennet Macdonald. 
We have every reason to hope that rapid progress will bo made during the present 
season. 


Clare Slou Reclamation. 

The Contractor for these works, having failed to fulfil his engagement for their 
execution, and as we saw no prospect of their satisfactory completion under his 
direction, we determined the contract, and took possession of the works on the 1st 
May, 18S4, retaining, however, the services of the engineer, manager, and clerk 
employed by him. Every exertion was used to have the tide excluded from tire 
intake before the winter, this was successfully accomplished, and the impounded water 
was being gradually let off through the sluices when, on the 4th November, 1884, 
during an extraordinary spring tide, with a heavy sea, a serious breach was made in 
the bank, which was scoured out to a depth of sixteen feet under low water of spring 
tides. All possible exertion continues to bo used in repairing this damage and in 
raising, strengthening, and protecting the bank. 


Shannon Navigation. 

The piers and quays on the Lower Shannon, viz., — Quenin, Kilrusb, Saloon, Kilteery, 
Foyncs, Kildysart, and Clare Castle, have been maintained in good order. The hulk at 
Kiidysart, which is used as a floating stage, is nearly worn out ; a new stage will 
shortly be required. The harbour at Foyncs is again filled with mud ; indeed, to 
maintain a suitable depth would require periodical dredging. Serious damage occurred 
to the new quay at Clare Castle, in consequence of the stratum of earth on which it 
rests having slipped, motion having taken place over the surface of the rock at a depth 
of fifteen feet below low water, and more than thirty feet below the surface of the 
wharf. "Works aro now in progress, and the foundations of one abutment pier have 
been got in on the solid rock ; it is hoped that the works will bo completed during the 
current year. 

The works on the navigation from Limerick to Lough Allen have been maintained in 
good order. Several of the old lock-gates on the Limerick navigation, between Limerick 
and Killaloe. have been replaced by new ones, and the buoys and beacons on the river 
and in the lakes have been attended to. 

We much regret the death of Mr. J. M. Merrick, Iuspector of the Upper Division 
of the navigation, which has already been reported to your Lordships ; he was an old 
and faithful servant of the Board. Mr. Thomas P. S. Crosthwait, hitherto the Inspector 
of the Lower Division of the navigation has (with your Lordships’ sanction) been placed 
in charge of the entire navigation. 

The new sluices for the regulation of floods were worked regularly and with attention 
by the different sluice-keepers. There were a few complaints but, on investigation, in 
no case was there any inattention shown to have taken place. The maximum height 
of the flood is now registered all down the river on the same day — and so far as is 
possible, the flood is anticipated, one sluice-keeper telegraphing to the next below him. 
When lands are flooded by ordinary floods, they are either generally only a few inches 
above the level of summer water, or they occur above some point on the river where 
the channel is constricted, and consequently its enlargement is necessary for the relief 
of the lands above it. There was no autumn flood during the past year. 


Lower Boyne Navigation. 

The works on this navigation have been confined to the maintenance and repair of 
banks, towmg-paths, buildings, and locks, all of which are in good order. 
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Irish Reproductive Loan Fund. 

The operations on this loan service are still confined to the eight maritime counties, 
where the loans have been made for fishery purposes only. 

The following statement shows the total amount advanced on loan under each of the 
ten counties interested up to the 31st December, 1884, the date of the last Parliamen- 
tary return, and the total repayments to the same period : — 


County. 

No. of 
Loans. 

Total Amount 
advanced to 81st 
December, 1881. 

Total Amount to be 
repaid, including 
Interest nt the rate 
of percent per 
annum 

Repayments to 
31st December, 
18S4. 

Balance available 
for Loan on 
1st January, 1885. 



£ 8 . .cl. 

£ s. d. 

£ s. d. 


Clare, 

2S9 

3,SS7 9 0 

4,114 4 3 

3.184 3 7 

1,762 7 5 

Cork, 

356 

12,975 5 0 

13,657 1 2 

8,852 9 2 

1,892 2 2 

Galway, 

904 

13,480 2 0 

14,319 12 11 

8,671 1 1 

2,616 0 11 

Kerry, 

583 

18,119 14 9 

19,060 13 4 

15,501 5 S 

11,S80 17 10 

Leitrim, 

4 

100 0 0 

108 10 10 

89 18 S 

1,761 5 0 

Limerick, . 

2 

230 0 0 

246 17 4 

214 4 0 

3,229 16 8 

Mayo, 

631 

6,864 IS 0 
3,518 0 0 

7,247 16 3 

5,370 6 11 

2,920 18 0 

Sligo, 

Koscommou, 
Tipperary, . 

209 

3,755 17 7 

2,532 11 11 

1,806 S 9 
6,703 12 7 
4,574 4 S 

Total, 

2,978 

59,175 8 9 

62,510 13 S 

44,416 1 0 

39,147 14 0 


The total amount of instalments in arrear on the 31st December, 1884, was £2,079, 
but £200 of ^his sum has since been recovered. 

The number of loans made during the year ended 31st December, 1S84, was 410, 
amounting to £8,224 135. 10cl., and the repayments were £6,266 14s. 6d. The trans- 
actions during this period were heavier than in any year since the fund was transferred 
to us in 1874. 


Sea and Coast Fisheries Fund. 


On the 30th September, 1884, the Board, in pursuance of the Act 46 & 47 Yic., c. 21, 
took over this fund from the Trustees to aid Sea and Coast Fisheries. 

The fund consisted of : — 

£ s. cl. 


Consols, ........ 3,263 17 5 

New Three per Cents., ...... 17,000 0 0 

Cash, ......... 2,745 15 9 

Deposit receipts and amount realized by sale of furniture, . . 7S4 4 2 

Amount outstanding on Loans, ..... 10,429 13 11 


Total, .... 34,223 11 3 

Of the amount £10,429 13 s. 11 d. outstanding, the sum of £2,205 11s. Sd. was 
overdue, and it is very doubtful whether any appreciable per-centage of these arrears 
can be recovered. 

This fund is to be exclusively applied to loans for fishery purposes, to be made on 
the same principle as loans under the Irish Reproductive Loan Fund Act ; preference, 
in the first instance, being given, to those counties not endowed, and, in the second 
instance, to those counties which have a smaller endowment under the Irish Repro- 
ductive Loan Fund Act than others. Up to the 31st December, 1884, the date of last 
Parliamentary Return, only two loans, £560 in amount, had been actually advauced, hut 
the loans are now being actively made. 


National Monuments — Irish Church Act, 1869. 

During the past year the necessary works of repair at Mellifont Abbey, in the county 
of Louth, which was fully described in last year’s annual report, have been completed 
so far as the existing modem buildings on the ground will permit. The repairs of the 
ancient church at Killeevy, county Armagh, at Jerpoint Abbey and Clonamery 
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Church, in the county Kilkenny, and at Sleaty, near Carlow, have also been completed 
and works are now in progress at the Round Tower and Church at Clones. 

The final order of the Commissioners of Church Temporalities vested in this Board 
137 structures for the purpose of preservation as National monuments, and all works 
necessary to put them into such a condition as will resist further damage by time and 
exposure, have been carried out at all these structures, with the exception of fourteen, 
the repairs of which will be proceeded with in due course. No restorations have been 
executed beyond replacing in position portions of the tracery of windows, dressed arch 
and jamb stones, and similar fragments which may have been found scattered about 
the area of the buildings. 


Post Roads. 

Act G & 7 Wm. IV., cap. 116, section 61. 

Applications from the Postmaster-General were received during the past year for 
repairs of po3t roads situate in the following counties : — 

Co. Antrim- — Ballymena and Glenarm. 

Co. Mato — Ballina and Belmullet. 

Where the roads are not already under contract, the repairs are executed under the 
superintendence of the respective County Surveyors. The cost of the works is defrayed 
by the Board, and is repayable by Grand J ury Presentment at subsequent Assizes. 


County Surveyors’ Assistants. 

Ten Candidates for the office of County Surveyors’ Assistants have bqen examined 
under the warrant of the Lord Lieutenant, pursuant to the provisions of the Act 6 & 7 
William IV., c. 116, and their qualifications certified to the County Surveyors, as 
follows : — 

Counties. County Surveyors. Number of 

Assistants. 

Armagh, .... Henry Davison, . . . One. 

Clare John Hill, .... One. 

Down, 1 . . . . B. B. Murray, .... One. 

Kerry, . ... W. H. Deane, .... One. 

Londonderry, . . . A. 0. Adair Three. 

Longford, . . . J. 0. Moynon, .... One. 

Mayo, . . . . P. J. Lynam, .... One. 

Waterford, . . . W. E. L’Estrango D tiffin, . . One. 

Bridges. 

Youghal Bridge, over the River Blackwater. 

Counties op Cork and Waterford. 

The caretaker’s house at the Waterford end of the Bridge, and the placing of warping 
buoys, &c., alluded to in our last report, have been completed and the bridge has been 
handed over to the care of the Grand Juries of the respective counties. 


Lisburn Bridge. 

Counties op Antrim and Down. 

This bridge is now practically completed, nothing remaining to be done but some 
small matters connected with the approaches. It has been open to the public since the 
23rd of January last. 

It is hoped that all matters of account will be adjusted, the expenditure certified, 
and the bridge handed over to the counties at the next assizes. 


Limited Owners’ Residences (Settled Estates Acts). 

27 & 28 Vic., c. 113 ; 33 & 34 Vic., c. 36 ; 34 & 35 Vic., c. 84 ; 40 and 41 Vic., c. 31. 
Six provisional and four absolute Orders have been made under these Acts during the 
past year. 
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Arbitrations under “ The Railways (Ireland) Acts.” 

(1851, 1860, 1864.) 

14 & 15 Vic., c. 70 ; 23 & 24 Vic., c. 97 ; and 27 & 28 Vic., c. 71. 

Arbitrations have been applied for and Arbitrators appointed for the following, viz. : — 

Railways : 

Great Southern and Western Railway Company — Additional lands required at 
Pollardstown, County Kildare. 

Cork and Bandon and Clonakilty Extension Railway Company — Lands required 
in connexion with the Clonakilty Extension Railway. 

Great Southern and Western Railway Company — Lands required in connexion 
with the Railway from Baltinglass to Tullow. 

Great Southern and Western Railway Company — Lands required in connexion 
with the Cork and Youghal,and Great Southern and Western Junction Railway. 
Great Southern and Western Railway Company — Lands required in Tipperary 
and Kerry. 

Corporations : 

Londonderry Corporation — W aterworks. 

Dublin Corporation — Widening of Francis-street, and new Street from Ellis’s- 
quay to Blackhall-place. 

Belfast Corporation. — Under the Belfast Improvement Act, 1S84. 

Commissioners : 

Bray Town Commissioners. — Lands required on Esplanade for the purpose of 
erecting a sea wall. 

Drainage Boards : 

Nanny River. — Claim for injury to Beaumont Mills. 

Do. Lands for works. 

Do. do. do. 

Owenroe and Moynalty. — Lands for works. 

Milford. — Compensation in respect to the water-power of Milford Mill. 

Boards of Guardians of Poor Laxo Unions : 

Tulla, Nenagh, Kells, Mitchelstown, Drogheda, Rathkeale, Newcastle West, Trim, 
Limerick, Killadysert, Tipperary, Gorey, Croom, Clonakilty, Wexford, Ferrnoy, 
Macroom, Mullingar, Lismore, North Dublin, Delvin, Kilmallock, Navan, Cashel, 
Euniscorthy, Glin. — Lands required for the purposes of the Labourers’ (Ireland) 
Act, 1883, 46 & 47 Vic., cap. 60. 

Inishowen. — Waterworks lor Buncrnna. 

Naas. — Land required in connexion with Naas Cemetery. 

TRAMWAYS AND LIGHT RAILWAYS. 

Tramways Acts, 23 & 24 Vic., c. 152 (1860) ; 24 & 25 Vic., c. 102 (1861) ; 34 & 35 Vic.,' 
c. 114 (1871) ; 44 & 45 Vic., c. 17 (1881), and 46 & 47 Vic., cap. 43 (1883). 

Under the provisions of the Tramways Acts of 1860 and IS 61 we are required, on the 
application of the promoters of tramway and light railway projects, to cause an inquiry 
to be held into the merits of the undertakings from an engineering point of view, and 
to any modification in that respect which, may be advantageously made, and to report 
our opinion thereon. These reports are directed to be submitted to the Grand J uries 
for their consideration in approving of the proposals made, prior to granting a baronial 
guarantee on the amount of capital required for the carrying out of any proposed 
undertaking, and to an Order of the Lord Lieutenant in Council being sought. 

In consequence of the stimulus given to such enterprises by the Tramways and Public 
Companies Act of 1883, a number of lines which had been rejected at previous assizes 
were revived, and new ones were projected in several parts of the country, and we were 
called upon to make the needful inquiries and furnish our reports in these cases, in time 
for the Summer Assizes of last ana Spring Assizes of the present year. Accordingly 
meetings were convened, inquiries held, and reports made by a staff of engineers, who 
were specially selected for this service, and, as required by the Act, we reported our 
Opinion on the engineering merits, which, with few exceptions, were favourable within 
the scope of our reference, while in many instances we recommended modifications and 
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improvements in the gradients, curves, and methods of construction. The cost of these 
inquiries has been defrayed out of funds deposited in our hands by the Promoters. 

The following is a list of the proposed schemes in order of counties : — 

Summer Assizes, 18S4. 


Cavan, 
Clare, . 


Donegal, 

Dublin, 

Galway, 


Oldcostlo and Kilnnleck Tramways. 

Kilrusb and Kilkcc Railway and Tramway. 

Kilruah and Kilkco Stoam Tramway and 
Light Railway. 

Ballinasc 
Light 

| Clonakilty and Rostcathery Light Railway. 

Cork and Muakcrr; 

Coachford, and B 

Cork, D< 

Light D 

I Kanturk and Nawmarkot Light Railway. 
Midleton and Cloyne Light Railway. 


Passage Vest and Cnrrigaline Light Rail- 


West Donegal Light Railway. 


Dublin and Blcssington Steam Tramway. 


Solway, Ouelilcmrd, T 
Clifden Light Railways. 


Ronndstonc, and 


Name of Project. 




Kildare, 

Limorick, 

Longford, 


Roscommon, 

Sligo and Mayo, . 


Tipperary, 

Wexford, 


Tuam and Mayo Junction Light Railway. 
Woodlawn and Mountkollew Tramway. 
Listowol and Ballybunion Tramway. 

Listowei and Bnllyhunion and Ballylongford 
and Tarhert Light Railway. 

Tralee and Dingle Light Railway. 
Kilkenny nnd Castlecomor Tramway. : 
Castlacomer and Crottyard Bridge Tramway. 
Crettynrd Bridge nnd Atliy Tramway, 
Leixlip and Lucan Tramway. 

Cbnrlcville, Broadford, and Newcastle 
Extension Light Railways. 

Grannrd Junction Light Railways. 


Ballyhrojihy nnd Rathdowney Tramways 
and Liglit Railway. 

Roscommon Central Light Railway. 

Sligo and Unlliim Light Railways and 
Tramways. 

Collooney and Charlestown Light Railways. 
Sligo, Bundoran, nnd Rosses Point Tram- 

Goold's Cross nnd Casliol Light Railway. 
South Wexford Light Railway. 

Wexford and Duncnnnon Light Railway. 


Spring Assizes, 18S5. 



Name of Project. 

Connty. 

Name of Project 

Antrim, 

Cork, . * . 

Donegal, 

Ballymena and Alioghill Tramway. 
Bantccr, Kuntnrk, and Nowmarket. 
Carndonagh and Buncrana Light Railway. 

Mayo, 

Foxford, Swinford, and Killimagh Tram- 
way and Light Railway. 

Charlestown, Claremorria, Ballinrobe, and 
District Light Railway. 

* . . . 

Lecterkenny and Dunfanaghy Tramway. 

„ ... 

Ballinjrobe and Claremorria Light Railway. 

' ' ' 

Longhren, Galway, nnd Dublin Liglit 
Railway. 

Lougliroa District Light Railway. 

Meath, 

Meath and Cavan, 

0 ideas tie and Kilnnleck Tramway. 

Kiinminham Wood and Bailiehorough Tram- 
way and Light Railway. 

Galway and Mayo, 

Galway, Ooghterord, Clifden, Bnllinnhiudi, 
and Roundstono Light Railway. 

Tuam, and Claremorris Direct Light 
Railway. 

Roscommon, 

Sligo 

Tipperary, . 

Roscommon Central Light Railway. 
Collooney and Charlestown Light Railway. 
Goold’a Cross nnd Cashel Light Roilway. 

Galway, 

Tuam and Mnyo Junction Light Railway. 
Athenry and Loughrea Light Railway. 

Woxford, . 

County Wexford Light Railway (Wexford 
to Duncannon). 


Of the entire number (40) brought before the Grand Juries at the two assizes above 
referred to in accordance with the provisions of the 1st section of the Act of 1S83, 
which enables promoters to propose that dividends may be guaranteed upon the paid-up 
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capital of the Company, twenty-nine undertakings obtained the required baronial 
guarantee ; of the nineteen brought forward at last Spring assizes only two obtained 
guarantees. 

The particulars of the guaranteed lines are as follows : — 


Guaranteed Undertakings at Summer Assizes, 1884, and Spring Assizes, 1885. 



Name of Project. 

Miles 

-■ 

KsUmati 

ofCort. 

Guaranteed 

Capital. 

Per Cent. 

Period. 



w 

F . 

C. 

£ 

s. 

a. 

£ 



Antrim, . 

Carrickfergus Harbour Junction, 

0 

7 

5 

5,870 

11 

7 

7,500 

5 

Indefinite. 

Clare, 

Kilrnsh and Kilkoe, . . 

8 

4 

6 

40,000 

0 

0 

40,000 

4 

In Perpetuity. 

Cork, 

Ballinascarty and Timoleagne, 

5 

7 

5 

25,000 

0 

0 

25,000 

5 

Perpetual. 

„ . • • 

Cork and Muskcrry (Cork, Blarney, and 
Coacbford). 

15 

5 

3 

78,300 

0 

0 

75,300 

5 

. 

„ ... 

Kanturk and Newmarket, . 

8 

5 

9 

60,000 

0 

0 

60,000 

5 


„ . . . 

Midleton and Cloyne, 

8 

2 

5 

35, 000 

0 

0 

35,000 

5 


„ 

Mitchelstown and Fermoy, . 

12 

0 

0 

60,000 

0 

0 

60,000 

5 

„ 


Schull and Skibbereen, 

14 

6 

9 

5,700 

0 

0 

5,700 

5 

„ 

Donegal, . 

West Donegal, .... 

4 

0 

0 

19,000 

0 

0 

19,000 

5 

Not fixed. 

Dowd, 

County Down ( Newtownnrds to Portaferry), 

22 

0 

7 

125,000 

0 

0 

115,000 

4 

Unlimited. 

Dublin, Kildare, and 
Wicklow. 

Dublin and Blessiugton, 

20 

0 

7 

80,000 

0 

0 

47,000 

5 

Not stated. 

CW..T, . . . 

Galway, Ouglitcrard, Clifden, Ballynahincb, 
and Roundstone. 

55 

8 

5 

209,927 

0 

0 

182,927 

5 

- 


Woodlawn and Mountbellew, 

9 

4 

8 

33,200 

0 

0 

33/205 

4 

„ 

E. W , , , . 

Listowel and Ballybunion, . 

12 

4 

8 

62,000 

0 

0 

62,000 

5 

No limit 

„ ... 

Tralee and Dingle, .... 

87 

2 

6 

120,000 

0 

0 

114,000 

4 

u Perpetuity. 

Kilkenuy, . f 

Kilkenny and Castlecomor, . 

11 

6 

0 

42,859 

0 

0 

42,869 

5 

Not stated. 

Queen's, . . J 

Castlecomer and Crettyard Bridge, . 

5 

2 

3 

26.597 

0 

0 

26,597 

5 


Kildare, . . 1 

Crottyard Bridge and Athy, 

14 

5 

6 

61,304 

0 

0 

12,000 

5 

„ 

Longford, . 

Granard Junction, .... 

3 

1 

2 

16,000 

0 

0 

12,000 

5 

10 years. 

Mayo and Galway, . 

Tuam and Ckremorris (No. 36), . 

16 

1 

0 

96,225 

0 

0 

32,075 

5 

- 



Bally brophy and Railidowney, 

4 

0 

4 

22,732 

0 

0 

22,832 

5 

No period 
fixed. 

Roscommon, 

Roscommon Central (Roscommon to Strokes- 
town, Strokestown to Dromod) (No. 37). 

23 

2 

4 

138,000 

0 

0 

135,000 


21 years from 
date of open- 

Sligo and Mayo, 

Sligo and Bollina, .... 

38 

1 

1 

165,140 

0 

0 

140,000 

5 

Unlimited. 

Sligo, . . . 

Collooney and Cliarlestown, . 

23 

3 

4 

136,400 

0 

0 

136,400 

5 



Sligo and Bundornn, and Sligo and Rosses 
Point (West of Ireland Tramways). 

22 

5 

0 

105,825 

0 

0 

70,000 

4 

20 years. 

Tipperary, 

Goold’s Cross and Oosbel, . 

5 

7 

8 

35,000 

0 

0 

35,000 

4 

Perpetual. 


The total mileage of guaranteed projects given above is 405£ miles ; the total cost, 
according to the promoters’ estimate, is £1,805,189, and the guaranteed capital 
£1,592,405. 

Our duty in connexion with the guaranteed undertakings is that prescribed by the 
10th section, subsection 4, of the Tramways Act of 1883, which enacts that before any 
Order in Council is made authorizing the carrying out of a guaranteed project, we are 
required to furnish the Lord Lieutenant in Council with an estimate of the amount of 
paid-up capital which will be necessary for the purposes of the undex-taking. The 
estimates having been examined and checked for that purpose, were submitted to tho 
Privy Council at the hearing of applications for Orders authorizing the construction of 
any liue of tramway or light railway, and the Engineers who checked those estimates 
attended at the hearing and were examined thereon. The following table shows the 
result of all the applications which have been made to the Privy Council under this 
Act, together with the valuation of guaranteeing areas, &c., &c. : — 


Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 





34 


FIFTY-THIRD ANNUAL REPORT OF THE 


[1884-85. 


Guaranteed Undertakings before Privy Council. 


(Note. — T lio numbers affixed to these lines correspond with the numbers on map.) 






Result of 

1 




Guaranteeing Area. 




Board’s 


Amount of ' 





















cm.,. 

Barouies. 

Valuation. 


£ *. d. 

£ 1. 

d. 


£ 

s. 

d. 



t *■ A 

Carrickfergus Harbour Junction 

7,500 0 0 ; 

7,3011 0 

o| 

Bossed, 

7,500 

0 

0 

Antrim, . 

<-"o. of Town of Cariickfergus, 

25,807 6 0 

Light Railway (No. 1). 










Armagh and Ready Light Rail- 
way (No. 2). 

47.460 0 0 

56,400 0 

0 

Passed, 

40,000 

0 

0 

Armagh, . j 

Tiranny, Upper Fows, and 
Lower Fe ws. 

93,823 2 0 


251,000 0 0 

224,000 0 

0 

Passed, 

43,000 

0 

0 

Cavan, 

Parts of Luughtee Lower. 

y 

Light Railway (No. 3). 






Leitrim, 

Tullyhunco, Tullyhaw, Car- 
r! sullen, and Loitrim and 

Mown. 

| 07,225 11 o 

Kilrnsh and Kilkee Light Railway 

40,000 0 0 

43,500 0 

0 

Passod, 

40,000 

0 

0 

Clare, 

Sloyaria, . . . 

31,577 0 0 

West Clare Light Railway (No. 5), 

175,9411 0 0 

170,000 0 

0 

Passed, 

170,000 

0 

0 

„ • - 1 

All Baronies,'. , 

316,739 9 0 

Balliuascarty and Timolcaguo 
Light Railway (No. 6). 

25,000 0 0 

31,000 0 

0 

Passed, 

25,000 

0 

0 

Cork, . | 

Ibano and Barryroo, and E. 

43,674 5 0 









Carbery, E. D. (part). 


82.092 0 0 

74,150 0 

0 

Passed, 

78,300 

0 

0 

. - 

Parts of E. Musketry, Cork, 

53,080 1 2 0 

Light Railway (No. 7). 








and Uanetts. 


60,000 0 0 

59,270 0 

0 

Refused, 

_ 




— 


Railway (No. 8). 

Midleton and Cloyne Light Rail- 

55,000 0 0 

40,200 0 

0 

Refused, . 







MitcW.atowu and Fermoy Light 

60,000 0 0 

65,400 0 

0 

Passed, 

60,000 

0 

0 


Condons and Clongibbens, and 

79,043 13 0 

Railway (No. 10). 









h annoy (part). 

Scbnll and Skihbereon Light Rail- 

57,000 0 0 

61,000 0 

0 

passed. 

57,000 

0 

0 


West Carbery, W.D., 

61,861 19 0 

way (No. IV). 










Carndonagh and Buncrana Light 

74,231 6 0 

110,400 0 

0 

Refused, . 

_ 




_ 












Glentiei, Raphoe, and St. Johns- 

31,980 0 0 

33,301 0 

0 

Refused, . 







ton Tramways (No. 13). 









West Donegal Light Railway (No. 

lO. 

Dnlilin end Blsssingtou Steam 

18,300 0 0 

18,975 13 

8 

Passed, 

19,000 

0 

0 

i " 

Parts of Tyrhugh and Bunagb, 

36,132 4 0 

64,271 7 4 

63,800 0 

1) 


40,000 

0 

0 


Part* of Rnthdown, Upper- 


Tramway (No. IS). 







j Wicklow. 

V 50,026 17 0 










town. 

Clogher Valley Tramwny (No. 16), 

120,283 8 7 

140,000 0 

0 

Passed, 

132,000 

0 

0 

| Fermanagh 
! and Tyrone. 1 

Parts of Magliemstepliaua, 
'lyrkoimody, Lower Dull- 

>89,870 2 0 










ganuon, and Clogbor. 


Galway, Onghterard, Clifdtn, 
Ballinnhincl, and Roundstonc 
Light Railways and Tramways 
(No. 17). 

•209.928 0 0 

206,450 0 

0 

Refused, 

“ 



Galway, 

— 


Woodlawn and Mount Bollew 

33,222 14 9 

33,000 0 

0 


33,200 

0 

0 


Parts of Bnllymoe, Killian, 

| 42,831 15 0 










Tiatjuin, Kileouucl. 

Listowel anil Ballybunion Tram- 
way (No. ID). 

62,000 0 0 

61,170 0 

0 

Refused, 

- 



Kerry, 

- 

- 

Tralee and Dingle Light Railway 
(No. 20). 

120,000 0 0 

124,460 0 

0 

Passed, 

120,000 

0 

0 

- ■ 

Corkanuiny, Cisnmaurice, 

Tnighenacmy (part;, and 
Urban Sanitary District of 

1 140,617 18 0 










1 mice. 


West Kerry Light Railway (No. 

120,156 0 0 

147,000 0 

0 

Passed, 

112,000 

0 

0 


Iveragb, 

19,805 0 0 

Ahbeyfeale aud Brusra Tramway 

21,01(1 0 0 

19,200 0 

0 

Refused, 

_ 






— 








Limerick. 



Castlaeomar and A thy (No. 23), . 

81,075 0 0 

63,270 0 

0 








Ath^aad Crettyard Bridge (No. 
Kilkenny and Castleeomcr (No. 

55,617 0 0 

- 






Kilkenny, 

lyildarc. 



42,869 12 5 

38,500 0 

0 

Refused, . 



{ 

} 


Cutlecomor and Crettyard Bridge 

26,597 12 10 

25,300 0 









Tramway and Light Railways 










Gran&rd Junction Light Railway 
(No. 27). 

Oldcastlc and Kilnaloek Light 
Railway (No. 28). 

18,952 0 0 

17,400 0 

0 

Refused, . 

- 



Leitrim, . 


- 

45,009 0 0 

87,500 0 

0 

Refused, 




Meath, 




Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 



1884 - 85 .] COMMISSION EES OF PUBLIC WORKS, IRELAND. 


Table — continued. 


Nome of Project. 

Promoters' 

Board's 

Result of 
Application 
for Order. 

Amount of 

Guaranteeing Area. 




County. 

Baronies. 

Valuation. 


£ *. d. 

£ i. d. 


£ i. d. 



£ s. d. 

Mtbrophy and Rathdowney 
TnnA and Light Railway 
(So. 29). 

riioouey and Charlestown Light 
Bailway (No. 30). 

22,832 0 (» 

22,001 0 0 

Refused, . 

“ 

Qaeeu's, . 

- 

- 

1 30,41)0 0 0 

129,100 0 0 

Refused, 


Sligo, . 

- 

- 

Slim and Baltina Light Railway 

Sliio, Bnmloron.and Rosses Point 
Tramways (No. 32). 

140,000 0 0 

1311,600 0 0 

Refused, . 

- 


__ 


97,602 12 4 

86,633 12 U 

Refused, 


- • ■ 

- 

- 

(Jodi's Cross and Cashel Light 
Bailway (No. 33). 

35,022 13 4 

29,200 0 0 

Refused, . 


Tipperary . 

- 

- 

Mdogh and Newtownbarry 
light Railway (No. 34). 

4G.670 0 0 

61,700 0 0 

Passed, 

42,000 0 0 

Wicklow, 
Wexford, 
and Carlow. 

Shillelagh, Searawalsh, and 
parts of St. Mullins Upper, 
and Forth. 

1 86,704 11 0 

Sewtown burry and Searawalsh 
light Railway (No. 35). 

38,477 0 0 

49,950 0 0 

Passed, 

38,000 0 0 

Wexford, . 

Searawalsh, 

56818 0 0 


The guaranteed capital of the seventeen cases which have passed the Council amounts to 
£1,214,000 ; and the total valuation of the guaranteeing area amounts to £1,323,541 18s. 


Emigration. 

45 & 46 Viet., cap. 47 ; 46 & 47 Viet., cap. 43. 

By the Arrears Act, 45 & 46 Vic., c. 47, a sum of £100,000 was granted to aid 
emigration in distressed unions, to which a sum of £50,000 was added in the following 
session by the 46 & 47 Viet., c. 43, making a total of £150,000, charged on the Irish 
Church Funds for this purpose, on account of which we have drawn £130,000. The 
net expenditure to the 3 1st March last amounts to £126,133, including £38,173 
advanced in the past year. The balance available for future grants on the 1st April, 
1885, was, therefore, £23,867. The arrangements for carrying out this scheme^ of 
emigration, in connexion with unions and others, were made entirely by the Local 
Government Board of Ireland, who will probably deal with this question in detail in 
their report to His Excellency the Lord Lieutenant. 


We have the honour to be 

Your Lordships’ obedient Servants, 


R. H. SANKEY. 

W. R. LE FANU. 

S. U. ROBERTS. 

Commissioners of Public Works 
in Ireland. 


W. B. Soadt, Secretary. 
Office of Public Works, Dublin, 
30 th May, 1885. 
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APPENDIX TO FIFTY-THIRD REPORT OF THE 


[1884-85. 


APPENDIX A.— 

(A.) — Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total of 


Heads or Account. 


Parliamentary Votes and Grants, viz. : — 

1. Public Buildings, Royal Harbours, &c. 

2. Royal University, "Ireland, 

3. Museum of Science and Art, 

4. Shannon Floods Regulation, 

5. Office of Public Works, 

6. Exchequer — Extra Receipts, 

7. Land Law Commission — Church Property Department, 


is Advnnces, 


Loans Repayments, .... 
Land Improvement Preliminaries, 10 Vic., c. 32, 
District Lunatic Asylums, 

30 Sen Fisheries, Ireland, 46 & 47 Vic., c. 26, 


Miscellaneous Services, viz. : — 

1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, & c., . 

2. Railway and other Arbitrations, 14 & 15 Vic., c. 70, 

3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, &c., 

4. Piers and Harbours, 9 Vic., c. 3, &c., . 

5. Inland Navigations: — Shannon, 

6. Arterial Drainage and Navigation Maintenance, 

7. Wellesley Bridge, 

8. Athlunkard Bridge, 

9. National Monuments, 32 & 33 Vic., c. 42, 

10. Irish Reproductive Loan Fund, 37 & 38 Vic., c. 86, 

11. Linen Ilali, .... 

12. Ardglnss Harbour Works, 

1 3. Ardglnss Harbour Maintenance, 

14. Kinsale Harbour, 

15. Arklow Harbour Works, 

16. „ Maintenance, . 

17. Youghal Bridge, 

18. Carrick-on-Suir Bridge, 

19. Clare Cnstle Pier, . . . 

20. Emigration Grants, 

21. Relief of Distressed Unions, 

22. Clare Slob Reclamation, 

23. Lisburn Bridge, .... 

24. Sundry Accounts, . . , 


Statement of Final Awards under Arterial Drainage Act, 26 & 27 Vic., c. 88, 
with Repayments thereon, to the 31st March, 1885. 


68,191 4 0 

1,798,752 0 6 




Office oi Tublic Works, Dublin, ls< May, 1885. 
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Accounts. 

Sams intrusted to their Management for Collection or Disbursement for One Year, ended on 31st March, 1885- 


Balance, orordrawn, 
Slat March, 
IBM. 


Orordrawn 
Balance, from 

81at March, 
1884. 

Paid. 

31st March, 
1883. 


£ S. d 

£ m. d. 

£ i. d. 

£ *. d. 

£ i. d. 

£ s. d. 

- 

348,999 10 S 

- 

330,414 17 1 

13,584 13 2 

343,999 10 3 

- 

793,264 9 2 


776,126 2 8 

19,138 6 6 

795,264 9 1 


562,874 1 0 


562,874 1 0 

” 

562,874 1 0 

- 

2,759 14 1 


2,545 0 2 

214 13 11 

2,759 14 I 

- 

15,082 3 2 


13,318 13 3 

1,763 9 11 

15.082 3 2 


10,220 19 7 


9,149 14 7 

1,071 5 0 

10,220 19 7 

- 

136,742 7 3 

- 

131,711 10 3 

5,030 17 0 

136,742 7 3 

1 

1,866,943 4 6 

- 

1,826,139 19 0 

40,803 5 6 

1,866,943 4 6 

.. 








• Geo. Pibsie, Accountant. 

F 2 
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APPENDIX TO FIFTY-THIRD REPORT OF THE [1884-85. 

An* Account showing the Receipt and Expenditure of the Commissioners 


RECEIPTS. 


Balance from the last Account, . 


(A 1 .)— PARLIAMENTARY 


£ «. rf. £ «. d. £ x . di 


34,216 19 l 


1. Pubi.ic Builiunqb. 

Vote foi the year 1884-85, 
Supplemental, 


. 203,568 0 0 
7,500 0 0 


211,068 0 0 


Pouch ase o? Sites and Buildings 
Transfer for charge to sub-head “ Rents, ’ , 


51 


5 5 


New Works and Alterations : — 

Transfer, . . 


t.'airied forward, . 


.1 _ 


211,154 5 6 


34,216 19 1 
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VOTES AND GRANTS. 


EXPENDITURE. 


Balances on Parliamentary Votes, 1SB3-S4, surrendered to 
H.M. Exchequer, viz. : — 

Public Buildings, ..... 

Royal University, . . . . * . 

Museum of Science nnd Art, .... 
Office of Public Works, ..... 


1. Public Buildings 


Purchase of Sites and Buildings : — 

Premises taken for Royal Irish Constabulary, . 
Premises taken for Post Office, . 

Premises taken for Coast Guard Service, 

Purchase of Titlie-rentcharge. &c., St. Stephen’s-green 
Park, 


New Works and Alterations: — 

Royal Hibernian Military School, 
Coast Guard Buildings, . 

Urdnance Mirvey Office, 

State and Official Residences, 
Metropolitan Police Buildings, 
Constabulary Buildings, 

Dundrum Criminal Lunatic Asylum, 
Botanic Gardens, Glasnevin, 


904 10 
199 15 
100 0 


National Education Buildings: — 

Metropolitan Buildings, 

Albert and Munster Model Farms, 
District and Minor Model Schools, . 
Ordinary Literary Schools, . 
Teachers’ Residences, 


£ 3 . 

169 8 
316 0 
75 0 
22,911 17 
510 0 


Queen’s College, Cork, . 

Post Office Buildings, . 

Ardglass Harbour, 39 & 40 Vie., o. 236, 

Kinsnle Harbour, 43 & 44 Vic., c. 174, . 
Arklow Harbour, 45 Vic., c. 31, 

Fishery Piers, .... 

Lough Erne Navigation — Grant iu Aid of Works, 
Vic., o. 237, .... 


Carried forward, 


264 5 0 
6,627 0 4 
210 16 11 
2,371 3 3 
277 9 6 
7,699 2 11 
216 11 5 
3,123 1 9 


23,982 5 9 


33 19 0 
15,549 14 4 
1,200 0 0 
1,500 0 0 
6,000 0 0 
2,296 10 3 


3,000 0 0 


5,841 11 7 
17,339 4 9 
9,458 12 9 
406 14 11 


33,046 4 0 


33,046 4 0 
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APPENDIX TO FIFTY-THIRD REPORT OF THE [1884-85. 

An Account showing the Receipt and Expenditure of the Commissioners 


(A 1.) — PARLIAMENTARY 

expenditure- 


RECEIPTS — amt inued. 

Brought forward, , 
Public Buildings — continued. 


Te^ xsfbbs and Re-Lodgments 
Maintenance and Supplies, 
Pay, .... 
Materials, 

Rents, • 

Coals,* Candles, iia ., . 
Contingencies, Small Stores, 4c. 


Carried forward, , 


211,154 5 5 


34,216 19 1 


211,323 0 1 


245,539 19 2 


Royal Hibernian Military School, I 
Royal Hospital. Kdinninham. . 
Quarter-Muster General's Office, 
Const Gunril Stations, 

Orel nance. Survey Office, Mount- 
joy Barrack,' . 

Bonnl of Trade — Survey Offices, 
Civil Scrrioo Commission, 
Payinnster-Generul's Office, 
Stationery Office, 

Quit Rent Office, Oimoml-qnay, 
Dublin Castle State Resiliences. 
Vice-Regal Lodge, Gardens, &c. 
Private Serrutory's Lodge, 

Chief Secretary’s „ 

Under Sec.'s I.odgu aud House, 
Chief Sec. 'a Office and Brunches, 
Portal Inspection Offices, 
Clinritnlilu Bequests Office, 

Local Government Board, 

Office of Public Works, . 

Public Record Office, 

General Registry & Census Office, 
Geuaral Survey &Vnluntlon Office I 
Supreme Court of Judicature, 
Baukruptcy Court, . 

Admiralty Court, . 

Registry of Judgments Office, 
District Probate KcgistryOffices, 
Registry of Deeds Offico. . 

Land Com. Court and Offices, 
Met, Police Courts, and Offices, 
Metropolitan Police Stations, . 
Div. Magistrates (I rcland)Offit'es 
Royal Irish Constabulary Depot 
and Offices, Dublin Castle, . 
Constabulary Barracks, Ireland, 
General Prisons Office, 
Reformatory ami industrial 
Schools Office, . 

Dumlrum Criminal Lunatic 
Asylum, 

Science and Art Musenm, &c., 
Kildarc-street, . 

Botaaic Gardens, Glmuevin, 
Royal College of Science, 
Geological Survey Office, 
National Educating — Metropoli- 
tan Buildings, . 

Agricultural Model Schools, and I 
Albert Model Farm, . 
Districtnnd Minor Model Schools] 
Ordinary Literary Schools, 
Teachers' Residences, 

Teachers’ Pension Office, . 
National Gallery of Ireland, 
Queen's College, Cork, 

„ Belfast, . 

„ Galway. 

,, Inquiry Coni- 1 


Royal Irish Acadomy, 
Customs Buildings, . 

Inland Revenue Buildings, 
Post Office Buildings, 
Telegraph Buildings, 

Depot for Crown Witnesses, 
Phcenix Park, 

St. Stephan's Green Park, 
Curragh of Kildare, 
Kingstown Harbour, 

Howth Harbour, 

Dunmore Harbour, . 
Donaghadcc Harbour, 

Ulster Canal, . 

Tyrone Navigation, 

Maigue Navigation, 
Shannon Navigation, 

Royal University Office, . 
Phoenix Park Schools, 
Travelling Expenses, 


0 7 5 


115 17 8 
83 11 
120 19 10 
CO 17 11 
3,803 11 
2,113 0 10 
145 18 6 


0 9 


884 11 7 
231 10 11 
2 3 


0 13 

0 4 2 I 
141 17 8 
1G3 13 


2,748 4 
2,057 1(1 
59 3 


1,057 18 C 
2,053 t " ' 
3,624 ! 


138 19 9 
541 2 11 
174 1 8 


551 1ft l 


1,111 
884 14 4 
115 0 11 
1,238 14 5 
423 13 8 
30 12 


552 7 0 


177 12 3 


t>7 

68 

69 
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VOTES AND GRANTS — continued. 



Maintouaaeo. 

Rriiaint, Fittings, he., by Servants 
of thu Board of Works. 

Furniture, 

Fittiiiga, 

Utensils. 

Rent 

and 

Iniuranco. 

Coala, Cand 
aad 

Firewood 

- 

Gas aad 
Water. 

Contingencies, 
Small 
Stores, ire. 

T.» 

Pay. 

Materials lined 
by them. 


Jl s. 

d. 

£ «. 


£ a. 

</. 

£ s. 

s 


d. 


i 

£ a. 

2 

£ a. <L 


200 3 




515 14 

4 



490 3 

8 

902 10 

0 

4 1 

" 

3,C5G 13 8 

■ 





337 10 

1 



374 10 

4 

525 18 

LO 

30 16 

r 

3,158 8 8 


15 1 




22 6 

3 



41 17 


85 18 


0 16 11 

15S 2 1 


5 0 




144 4 

4 









5,110 17 9 

s 

12U 10 


— 


241 12 

7 

— 


254 12 

1 

141 17 

4 

8 16 

1 

1,793 18 3 

6 

7 10 

0 

_ 


5 0 

10 

32 10 

0 

1 0 

0 


; 

0 2 

6 

46 16 1- 






18(4 7 

0 

163 17 

6 

8 17 

0 


0 10 

l 

485 5 S 

S 





04 0 

8 



46 12 

« 

19 4 10 

5 2 

7 

244 16 5 






77 4 


279 0 

0 

43 5 

4 


6 

5 17 

i) 

581 7 7 

JO 


A 



6 !> 


230 15 

4 

5 16 

•1 



0 7 

0 

314 15 8 

ll 

1.048 14 




2,392 6 

6 

46 10 

s 

77 13 

8 



28 5 


7,785 9 5 

li 

1,230 11 




870 18 

10 



17 17 10 


6 

8 0 

0 

4,556 12 10 






150 15 

0 









384 2 8 


348 18 

7 


4 

302 !• 

Ll 



9 12 

7 


6 

0 11 

9 

1,707 5 5 


177 13 




43!) 0 

0 






0 



1,641 14 3 

16 

05 1C 




311 2 

3 

248 15 

8 

126 1 

11 


4 

11 17 

5 

1,126 9 3 






0 C 

5 

1G0 18 

0 

12 6 

!i 


0 14 

3 

192 15 11 

lli 





(i 2 

2 

no 0 

0 

14 9 

11 



2 a 

7 

180 S 10 


34 1 




137 0 

3 



70 1 

4 

64 18 

5 

7 19 

5 

440 0 5 






444 2 

7 

10 4 

7 

129 17 

4 



16 19 10 

1,289 13 10 






44 4 

0 



70 18 

0 


B 

2 7 

8 

1,154 11 1 






153 13 

2 

30 0 

0 

51 2 

2 


B 

7 5 

- 

530 2 5 






73 1C 

11 

202 5 

0 





4 2 

7 

598 4 2 


330 3 


0 D 

11 

299 14 

2 



388 1 

2 


9 

40 15 

0 

2,014 9 8 






33 3 

2 



41 10 

2 

22 R 

1 

2 8 

8 

182 11 5 

16 

0 C 




1 5 

3 



4 17 

6 


5 

0 G 10 

15 13 9 














0 2 

1 

7 8 6 

18 

852 8 

11 

3 3 

3 

94 10 

1 

310 0 

0 

115 15 




7 12 

2 

1,074 2 4 


43 3 


0 12 

1 

28 1 

2 



62 0 

G 



C 7 

2 

327 4 1 


31 li) 


0 12 

2 

267 IS 

O 

247 0 

0 

89 12 

4 



12 1 11 

1,179 19 6 

3' 





5G 2 

9 

5 14 

10 

04 13 

1 


• r . 

6 5 11 

293 5 3 

3i 

325 12 


0 0 


1,113 (1 


1,018 13 

5 

1,151 a 

0 


1 

44 14 

8 

6,426 0 3 

33 

72 1 


8 12 

0 

278 9 

5 

257 18 

4 

75 2 

3 

7 7 

ll 

5 18 

6 


34 

075 18 

4 

CO 17 

5 

421 2 

5 

_ 


009 16 




9 11 

4 

5.500 6 4 

33 

20 11 

1 

9 C 

7 

104 13 

5 

56 18 

2 







2,256 5 8 

3» 

12- 10 

0 

— 


07 0 10 

— 


33 19 

s 

5 16 

5 

5 9 

10 

184 5 9 

37 

5 5 

0 

- 


14 15 

6 

- 


0 17 

11 

_ 


- 


25 19 8 

38 

307 5 

11 

12 12 

0 

805 19 

1 

46 18 

4 

401 11 

5 

299 10 

4 

89 8 

4 

2,386 6 0 

39 

827 5 

8 

0 10 

8 

309 9 

2 

498 10 

11 





19 5 

7 

8,695 16 3 

40 

180 0 

1 

5 3 

2 

40 9 

0 

63 19 

8 





2 4 

5 

1,562 1 4 

41 

47 3 

5 



247 3 

10 

203 6 

0 

81 H 




10 11 

5 

1,152 14 2 

41 

8 11 

3 

— 


9 17 

3 

90 0 

0 

18 19 

9 

12 9 

1 

2 15 

9 


43 

215 8 

8 

0 9 

0 

1,091 1 

7 

- 


325 9 

2 

496 18 

2 

78 7 

6 

3,248 18 0 

44 

192 6 

9 

31 0 

9 

271 18 

3 




0 



34 9 

3 

2,029 0 10 

43 

239 10 

6 

25 2 

0 

755 0 

11 







129 0 

1 

5,62S 18 6 

46 















3,624 9 9 

47 















58 6 3 


0 13 

0 



7 2 

2 







1 18 

0 

50 17 7 

49 

7 14 

0 

0 10 

0 

23 12 

9 







1 18 

8 

249 19 8 

3° 

418 IS 

2 

200 0 

1 



47 1 








1,452 0 9 

31 

251 14 

4 

43 G 












525 14 11 

3i 

287 5 

C 

39 17 

10 

1C 14 

7 

— 






0 2 

6 

505 9 0 

33 

10 2 

4 



2 9 

1 







0 0 10 

13 19 9 

34 

15 18 

4 



25 17 

1 

233 10 

0 





0 13 

0 


33 

298 3 

1 

12 17 

7 

356 0 

7 

4,751 2 

7 

405 IS 

7 


0 

49 19 

11 

7.849 14 11 

34 

232 3 

1 i 

7 8 

11 

565 1 11 

2,837 1 


314 17 

8 


9 

27 0 

8 

4,222 4 8 

37 

823 12 

10 

82 0 

fl 

693 0 

0 




8 


1 

29 18 





11 

43 7 

0 

055 1 

8 



179 0 

10 


6 

27 4 

9 


39 

0 10 

0 






0 





2 16 

11 



5,233 7 

8 

13 12 

2 

7 11 








7 12 

fl 

7,008 18 7 


895 15 

9 


11 




5 





O 7 


1,368 10 7 


627 11 

0 











8 2 

8 

672 C S 

63 


8 

1,604 9 










19 9 

0 

10,0!"5 7 5 


1,698 17 

6 

454 2 










0 2 

8 

2,342 1 8 



-1 













671 1 0 


473 17 

1 

88 16 










1 0 

7 

5S0 6 10 



ll 











2 15 

6 

1.051 9 0 


391 15 

6 













422 11 2 


1> 3 

0 













18 5 9 


5C8 12 

8 













G42 14 5 














1 0 

4 

110 15 7 
















GC 2 8 


~ 


— 


— 


— 


— 


— 


— 


722 17 1 


28,813 2 

7 

8,004 18 

G 

15,586 17 

7 

11876 0 

7 

8,409 19 

5 

12,000 1 

6 

826 19 

7 

129,592 10 9 


205,200 l 7 |. 

Carried forward, . 

Printed image digitised by the University of Southampton I.ibrary Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 


44 


APPENDIX TO FIFTY-THIRD REPORT OF THE [1884-85. 

An Account showing the Receipt and Expbnditukb of the Commissioners 


(A 1.)— parliamentary 


RECEIPTS — continued. 

Brought forward, 


Contributions to National Schools, 

2 Royal University, Ireland : — 

Amount of Vote for Building, &c., 
„ „ Furnishing, 


£ *. 


d. | £ s. d. 


10,(350 0 0 
5,000 0 0 


£ s. d. 
245,539 19 2 

I 

313 6 8 j 
15,650 0 0 I 


3. Dublin Museum op Science and Art : — 

Site and Preparation for Building, 


4. Shannon Floods Regulation (Vote, 1883-84) : — 

Refund of money not required for Compensation, 

5. Office of Public Works (Class II.) : — 

Vote for the year 1884-85, 

Law Costs and Stamps recovered. 

Transfers and Re-Lodgments, 


5,000 0 0 
3 0 3 


57,997 0 0 
66 3 G 
121 17 6 


58,185 1 


0 


6. Exchequer — Extra Receipts: — 

Public Buildings : — 

Rents, . . . . ... 

Sale of Old Stores, Materials, Ac., 

Phoenix Park : — 

Rents for Grazing, Ac., .... 

Sale of Timber, Ac., .... 

Kingstown Harbour: — 

Dues, ...... 

Rents, .... . . 

Water supplied to Shipping, 

Hire of Gangway planks, Crane, Ac., 

Boat Licenses, Ac., .... 

•Hoivtli Harbour : — 

Rents, ...... 

Sa'es. 

_ D “es, 

Donaghadee Harbour : — 

Rents, ...... 

Dunmore Harbour 

Rents, ...... 

Dues, ...... 

Tyrone Navigation : — 

Tolls, 

Rents, ...... 

Maigue Navigation : — 

Tolls 

Ulster Canal : — 

Tolls, 

Rents and Sales, .... 

Shannon Navigation : — 

Sale of Plant, . . . . . 

Salaries and Incidents of Office, 

7. Land Law Commission — Church Property Department : — 
From Land Law Commissioners to meet expenditure, 


Office of Public Works, Dublin, 1st May, 1885. 


4,594 4 
486 7 

6 

1 

828 7 

6 

110 9 10 

1,532 15 

0 

358 16 

8 

66 10 

4 

28 4 

6 

22 5 

0 

316 15 

1 

1 10 

0 

164 6 

2 

- 

36 6 

6 

33 1 

9 

216 9 

4 

78 19 

2 

- 

123 18 

10 

132 17 

5 

- 


5,080 11 7 

938 17 4 


2,008 11 G 

472 11 3 
15 11 0 

69 8 3 

295 8 6 
8 9 1 


256 16 3 
110 0 O 
9,652 18 5 


18,909 3 


400 0 0 


343.999 10 3 
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VOTES AND GRANTS — continued. 


EXPENDITURE — continued. 

Brought forward, 


Compensation : — 

Brosna River Arterial Drainage District, 
Meelin National School, 

Kingstown Harbour, 


Visit of H.R.H. the Prince of Wales, 
Contributions to National Schools, 


2. Royal University, Ireland 
Buildings, itc., 
Furnishing, 


3. Dublin Museum of Science and Art: — 
Commencement of Building, 


4. Shannon Floods Regulation (Vote, 1883-84) :• 


5. Office of Public Works (Class II.) : — 

Salaries, 

Travelling Expenses, 

Fees to Counsel, 

Incidental Expenses, 

Land Law Act, 1881, Salaries, &c., 

Fruitless Expenses — Land Improvement Relief Loans; 


6. Exchequer — Extra Reoeipts : — 

Public Buildings : — 

Taxes refunded, <fcc., .... 
Veterinary Inspection, Pbconix Park; 

Kingstown Harbour : — 

Ballast supplied to Shipping, . 

Dublin Port and Docks Board, . . 

Half cost of Fence at Dalkey, . . 

Salaries and Incidents of Office : — 

Deposits refunded, &c., Land Law Act, sec. 31, &c., 4 


Transferred to H. M. Exchequer, . , 

7. Land Law Commission— Church Property Department 
Alterations, Fumitnre, Rent, Ac., . . 


£ s. d. 

£ s. d. 

- 

205,200 1 7 

2,500 0 0 


35 0 0 


6 11 6 



2,541 11 6 

$r~ 

1,016 2 2 


10,292 11 11 


418 15 10 


29,891 1 11 

— 

3,732 7 6 

— 

275 18 0 

— 

572 2 1 

— 

22,105 16 2 


23 19 6 

34 9 6 


30 0 0 



64 9 6 

346 0 9 


66 6 8 


4 0 0 



416 7 5 


86 3 3 


18,787 12 5 

- 

- 


£ a. u. 

33,046 4 0 


208,757 15 3 
150 0 0 


10,711 7 9 
1,306 3 0 


56,601 5 2 


19,354 12 7 
487 9 4 


130,414 17 1 
13,684 13 2 


343,999 10 


Gao. Fibrib, Accountant. 
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APPENDIX TO FIFTY-THIRD REPORT OF THE 


[1884-85. 


(A 2.) — An Account showing the Receipts and Expenditure of the Commissioners 

PUBLIC LOAN 



£ s. d. 

£ s. d. 

To Balance, 31st March, 1884, 

- 

10,862 5 2 

„ Public Works Loans : — 



Yoto of Credit 1883-84, £1,200,000, . 

290,000 0 0 


„ 1884-85, £1,200,000, .... 





780,000 0 0 

„ Land Act, 33 & 34 Vic., c. 46 



Amount issued from Consolidated Fund, . . . i . 

— 

402 0 0 

„ Church Fund Loans 



Received from Irish Land Commissioners, ..... 


4,000 0 0 

Refunded by Counties in respect of Baronial Works, . . . 


0 4 0 

' 



795,264 9 2 


Office of Public Works, Dublin, 1 ft May, 1885. 
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of Public Works in the Year ended 31st March, 1885. 


£ 8. d. , 


771,857 1 0 


402 0 0 


3,867 1 8 
776,120 2 8 

19,138 6 6 
795,264 9 2 

Accountant. 

G 2 
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APPENDIX TO FIFTY-THIRD REPORT OF THE 


[1884-85. 


(A 3.) — An Account showing the Receipts and Expenditure of the Commissioners 


PUBLIC LOANS 


To Publio Works Loans : — 

Amounts received in repayment : — 

Grand Juries of Counties, 

Local Boards, . 

Roads and Bridges, .... 

Inland Navigations, .... 

Public Buildings, .... 

Railways, ...*•• 
Quarries, Mines, and Miscellaneous, 

Harbours, Docks, Ac., . 

Fishery Piers and Harbours, . . •• 

Labourers’ Dwellings in Towns, 

Artisans’ Dwellings, . . . •• 

Glebe Loans, ...••■ 
Public Health, . ... 

River Drainage and Navigation, 5 & G Vic., c. 89, 
River Drainage Maintenance, 29 A 30 Vic., c. 49, i 
District Drainage Boards, 26 & 27 Vic., c. 88, . 
Loans per Act 67 Geo. IIL, c. 34, 

Post Roads, Repairs, ... 

Land Improvement Preliminary Expenses, 

Repairs of Fishery Piers, 

Gaols and Bridewells, .... 
Lunatic Asylmns Buildings, 

Building Schools, .... 
Relief of Distress, . . • •• 

Seed Supply, ..... 
Emigration, . . . • » 

Land Improvement Loans, 

National School Teachers’ Residences, . 

Dispensary Houses, . . . 

Land Law, 44 A 45 Via, a 49, s. 31, . 


land Act Loans, 33 A 34 Vio., c. 46, 

„ Church Fund Loans : — 

Laud Improvement, . . 

Sanitary, 

Baronial Works, 

Relief of Distress, 

Arterial Drainage, 


Repayments. 

Totals. 

£ 

a. 

d. 

£ 

3. 

d. 

13,494 

6 

4 




4,787 

5 

6 




11,540 

12 

8 




1,780 

0 

0 




875 

7 

8 




61,368 

9 

11 




61 

11 

0 




13,359 

4 

7 




973 

11 

3 




8,234 

10 

7 




4,438 

2 

2 




16,985 

15 





63,036 

5 

9 




4,264 

9 

7 




3,652 

19 

3 




25,796 

3 

4 




180 

0 

0 




65 

15 

2 




1,318 

IS 

1 




1,381 

12 

6 




1,390 

0 

0 




33,894 

17 

3 




24 

14 

0 




1,196 

11 

2 




76,861 

15 

8 




1,587 

6 

3 




122,204 

14 

1 




1,748 

11 

0 




1,035 

19 

6 




9,503 

19 

2 










- 



25,198 

4 

2 

29,659 

18 

9 




1,474 

3 

9 




18,625 

12 

11 




909 

1 

4 




73 11 

4 











562,874 

1 

0 


Office of Public Works, Dublin, 7th May, 1885. 


(A 4.H-LAND IMPROVEMENT 
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ot Public Works, in the year ended 31st March, 1885. 
REPAYMENTS. 






£ i. d. 

£ s. d. 

By transfers to ELM. Exchequer, ....... 


487,033 8 9 

By transfers to H. M. Exchequer, . . .... 


25,198 4 2 

By transfers to Irish Laud Commissioners, .... 


50,642 8 1 



562,874 1 0 


Geo. Pirbie, 

Accountant. 


PRELIMINARIES, 1884-85. 


EXPENDITURE. 

£ s. d. 

£ t. d. 

Amount paid to Exchequer in Repayment of Advances, . . • 

n paid for Preliminary Investigations, Advertising, Scrivenery, &c., 

1,318 18 1 
1,226 2 1 


Balance carried to next Account, 

— 

'214 13 11 



2,759 14 1 


Gbo. Pibbir, Accountant. 
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APPENDIX TO FIFTY-THIRD REPORT OF THE 


[1884-85. 


(A 5.) — LUNATIC 


km Account showing the Receipts and Expenditure by the Commissioners of Public Works, Ireland, (or 

1885, pursuant to Act l’& 2 


Balance from the last Account, .... 

Amounts received from the Public Works Loan Fund on account 
of Loans to the following District Asylums, viz. : — 

Armagh, ...... 


Ballinasloe, 

Belfast, 

Cork, . 

Ennis, . 

Enniscorthy, 

Letterkenny, 

Londonderry, 

Maryborough, 

Mullingar, 

Killarney, 

Omagh, . 


1,000 0 0 
126 12 7 
900 0 0 


1,500 0 0 
600 0 0 


1,500 0 0 , 
1,500 0 0 


2,002 15 6 
3,800 0 0 
500 0 0 
1,000 0 0 
400 0 0 


Office of Public Works, Dublin, 1st May , 1885. 


(A G.)— SEA FISHERIES 


An Account showing the Receipts and Expenditure by the Commissioners of Public Works, 


£ s. d. I £ s. d , 


Balance from last Account, ..... 

Amount received from the Land Law Commissioners on account 
of Grant of £250,000, ..... 

Amounts received as contributions in aid of the following Works — 
Ballynagaul Harbour, ..... 

Carrowkeeran Pier, ..... 

Ross Pier, ...... 

Port Salon Pier, ...... 

Cheek Point Pier, ..... 

Carlingford Harbour, ..... 

Culdaff Pior, ...... 

Annalong Harbour, ..... 

Ballycotton Harbour, ..... 

Malin Head Harbour, ..... 

Kilkeel Harbour, ..... 


13 10 0 
250 0 0 
500 0 0 
300 0 0 
750 0 0 
150 0 0 
250 0 0 
300 0 0 
1,350 0 0 
300 0 0 
450 0 0 


.Deposit received from Contractor as Guarantee— 
Corra Pier (Trawudaleen), . . 


Office of Public Works, Dublin, ls£ May, 1885, 
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Account of the Commissioners for the Control, &c., of Lunatic Asylums,) during the year ended 31st March, 
Geo. IV., c. 33, &c., &c. 


EXPENDITURE. 

Amounts expended on the following District Asylums, viz.: — 

£ 8. d. 

£ 8. d. 

Armagh, . . • , • . 

— 

1,239 18 7 

Ballinosloe, . .... 



96 7 7 

Belfast, . ..... 

— 

839 17 6 

Cork, ....... 

— 

1,035 16 1 

Ennis, ....... 



325 0 0 

Enniscortby, ...... 



1,040 5 9 

Letterkenny, . . .... 

— 

1,371 9 4 

Londonderry, ...... 

— 

1,990 8 8 

Maryborough, ...... 

. 

4,464 14 9 

Mullingar, ...... 

Killarnoy, ...... 



72 0 7 



647 7 3 

Omagh, ....... 

— 

195 7 2 

Balance, . . .... 

- 

- 


Geo. Pibbie, Accountant. 


(IRELAND) COMMISSION. 

Ireland, during the Year ended 31st March, 1885, pursuant to Act 46 & 47 Victoria, cap. 26. 


EXPENDITURE. 


Expenses of Inquiry by Piers and Harbours Commission, 
Expenses of Engineering Staff, 


Amounts expended on the following Works : — 
Ballynagaul Harbour, 

Knockadoon Pier, 

Carrowkeeran Pier, 

Inislicrone Pier, 

Glin Pier, 

Ross Pier, 

Port Ocbre Boat Slip, 

Port Salon Pier, 

Cheek Point Pier, 

Carlingford Harbour, 

Ouldaff Pier, 

Boatstrand Breakwater, 

Easkey Harbour, 

Annalong Harbour, 

Aughris Pier, 

Seafield Pier, 

Ballycotton Harbour, 

Malin Head Harbour, 

Carrigaholt Harbour, 

Kilkeel Harbour, 

Liscannor Pier, . 

Bundoran Boat Harbour, 

Cleggan Pier, 

Corra Pier, 

Lecanvy Pier, 


Balance, 


£ 8. 

d. 

£ 8. 

d. 

£ 

d. 




1,087 18 10 



— 


2,358 17 

5 



1,119 15 

9 





17 12 

11 





51 2 

10 





781 1 

5 





23 0 

0 





20 5 

4 





1,291 6 

6 





18 5 

3 





54 16 

0 





18 8 

5 





17 7 

5 





1,147 11 

1 





12 7 

4 





16 15 

8 





12 1 

9 





880 9 

1 





23 13 

8 





17 13 

3 





80 7 

10 





6 4 

2 





23 19 

3 





14 2 

9 





41 19 

0 





9 15 

0 





2 16 

8 






— 

5,702 18 

4 





— 

— 

9,149 14 

7 

- 


- 


1,071 5 

0 





10,220 19 

7 


Geo. Pibbie, Accountant. 
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APPENDIX TO FIFTY-THIRD REPORT OF THE 


[1884-85. 


An Account showing the Receipts and Expenditure of the Commissioners 


(A 7.) — MISCELLANEOUS 


RECEIPTS. 

£ s. d. 

£ t. d. 

£ ». d. 

To Balance from Inst Account, ..... 





21,902 9 1 

1. Deposit Accounts for Loans, &c. : — 




Amount received from Sundries for Preliminary Expenses,. 

— 


2,730 10 7 

2. Railway and other Arbitration Expenses, 14 & 15 Vic., 




c. 70 




Amount received from Railway Companies and others, to 




meet Expenses of Arbitration, . • . 

— 

— 

2,610 8 4 

3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, &c. : — 




Received from Drainage Boards on Account of Preliminary 




and other Expenses, . . . . . 

— 

— 

474 19 1 

4. Piers and 11 arbours : — 




For New Works, per Act 9 Vic., c. 3, and 29 & 30 Vic., c. 45 — 




Pollnadivva — Sale of plant, &c., . 



3 10 0 


Bunatralian — Sales, ..... 



11 7 3 


Tonatauvally — Grant in aid, .... 


520 0 0 


Portniagee — Grant in aid, ..... 

11 17 G 



Do., Contribution, .... 

3 19 1 





15 1C 7 


Carrowmore — Giant in aid, .... 


184 12 9 


Carnsore, Do., .... 

1,580 0 0 



Do., Loan, ..... 

200 0 0 





1,780 0 0 


Transfer from “Incidents of Office " (Vote 39, Class II. D.), 




to Write off Excess Expenditure on Sundry Relief Piers, . 



4 11 11 





2,519 18 C 

5 Piers Maintenance and Repairs, 1G & 17 Vic., c. 136. 




Spiddal — Presentment Graud Jury, Galway, 

20. 0 0 



Do. Transfers, . 

5 19 9 





25 19 9 


Iiiislibofin — Loan, ..... 




Do. Transfer, . 

0. 10 0 







Lackeu Loan, 




Barna Presentment, ..... 

- 

14 10 0 

220 18 9 

f>. Inland Navigations 



Shannon Navigation 




5“ to - • • ■ . • 

. 2,861 11 4 



Mis. 




bales, <tc., ..... 




Refund and Transfers, .... 




Compensation, .... 

4 3 8 





5,483 2 8 


Boyne Navigation : — 




Tolls, 

Rents, . 

167. 12 8 
. 0 5 0 





167 17 8 

5,651 0 4 

7. Arterial Drainage and Navigation Maintenance, 29 & 30 
Vic., c. 49 : — 



Cahore, . 

- 

— 

359 10 0 

8. Wblleblby Bridge : — 


• 

i 

Carried forward, 

— 


36,529 14 8 
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18A4-S5.] 


0 f Public Works in the Year ended 31st March, 1885. 
SERVICES. 


EXPENDITURE. 


1. Deposit Accounts for Loans, <fcc. : — 

Amount paid to Sundries foi Preliminary Expenses, 


9 Railway and other Arbitration Expenses, 14 <fc 15 Vic., 
c. 70 : — 

Amount paid to Valuators, &c., .... 


3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, &c. : — 
Paid for Preliminary Expenses, Arbitrations, &c., . 


For New Works, per Act 9 Vic.,c. 3, & 29 & 3( 

Downies Bay— 

-Expenditure on Works, 

Pollnadivva, 

Do., 

Bunatralian, 

Do., 

Tonatanvally, 

Do., 

Portmagee, 

Do , 

Bnllybees, 

Do., 

Carrowmoro, 

Do., 

Carnsore, 

Do., 


. PiEns Maintenance and Repairs, 16 & 17 Vic., c. 136 
Spiddal, . 


Do. 
Iuisbbofin, 
Barna, 

Downies Bay, 
Ballyness, 
Portnablaby, 
Burton Port, 
Rosroe, . 


. Inland Navigations : — 

Shannon Navigation : — 

Maintenance and Repairs of Works, <fcc., . 
Salaries of Collectors and Lock-keepors, 
Refunds, ..... 
Compensation, .... 
Clare Castle Pier Loan — Instalments due 
Advertising Parliamentary Bill, . 


Bovne Navigation : — 

Maintenance and Repairs of Works, Sic., 
Salaries of Collectors and Lock-keepers, 


• Arteeial Drainagb and Navigation Maintenance, 29 & 30 
Vic., c. 49:— 

Cabore, ...... 


. Wellesley Bridge : — 

Maintenance and Repairs, 


2,933 8 G 
1,294 0 10 
23 2 0 
32 0 0 
986 17 9 
108 16 4 


12 10 0 
14 16 6 
47 12 7 
636 15 2 
72 8 0 
19 0 6 
250 8 9 
1,242 5 7 


0 10 
25 14 
93 7 
0 
2 


19 


10 5 
4 14 
13 0 


5,378 5 6 


Carried forward, 


5,763 13 2 


1,156 13 0 


2,295 17 1 


16,464 12 1 

H 
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APPENDIX TO FIFTY-THIRD REPORT OF THE 


[ 1884 - 85 . 

An Account showing the Receipts and Expenditure of the Commissioners 

MISCELLANEOUS 

£ a. d. £ s. d. I £ s. (I. 

— — 36,529 U 8 

— — 63 14 6 


RECEIPTS — continued. 

Brought forward, 

9. Athlunkard Bbidge 

Tolls, .... 


10. National Monuments, 32 & 33 Vic., c. 42 : — 
Dividends on Stock, 

Sales, ..... 
Transfer, .... 

Contribution for repairs of Howth Abbey, 


990 1 2 
4 2 0 
54 19 0 
12 5 11 


1,061 8 1 


11. Irish Reproductive Loan Fund, 37 & 38 Vic., c. £ 
County Clare, 

„ Cork, . 

„ Galway, . 

„ Leitrim, . 

„ Limerick, 

„ Mayo, 

„ Sligo, 

„ Roscommon, 

„ Tipperary, 

„ Kerry, . 


12. Linen Hall:— 
Rents, 


13. Ardglasb Harbour — “ Works ” : — 
Transfer on account of Grant, 

Sale of Stones, «fcc., 


14. Ardglasb Harbour — “Maintenance”:— 
Rents and Dues, . 


Carried forward, 


Dividend!, &c. 


65 1 8 

362 8 0 

1,656 17 6 

1,814 19 7 

1,791 7 9 

1,341 12 3 

70 0 4 

5 6 4 

130 11 1 

52 0 8 

128 13 9 

706 7 2 

81 13 9 

330 10 7 

274 5 10 

— 

187 4 10 



460 6 0 

1,859 8 6 

4,846 2 6 

6,472 13 1 



11,318 15 7 


1,201 14 4 
66 16 11 

50,645 13 4 
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EXPENDITURE — continued. 

Brought forward. 


9. Athlunkard Bridge : — 

Salaries and Incidents, &c., 

Repaid to Her Majesty’s Exchequer, 


10. National Monuments, 32 & 33 Vic., c. 42:— 

Maintenance — 

Salaries and Travelling Expenses of Architect, Caretakers 
Wages, Incidents, <tc., . 

Restoration — 


Timolcagne, 





2 1 

6 

Dromiskin, 





0 18 

5 

Ullard, . 





17 5 

3 






29 12 

0 

Athassal, . 





44 8 

10 

Ferns, 





12 0 

2 

Jerpoint, . 





591 2 


North. Arran Island, 





308 19 

11 


or Inishmaan, 




76 11 

5 






583 7 

2 

Clonamery, 





83 D 

1 

Aghowle, . 





53 6 


Sleaty 





25 11 







51 5 







1 0 

9 

Templemolaga, 





16 13 

10 

Killevy, 







Clonca, 








11. Inisn Reproductive Loan Fund, 37 & 38 

Via, c. 86, &o . : — 


County Clare, 
„ Cork, 


Galway, . 
Leitrim, . 
Limerick, 
Mayo, 

Sligo, 

Roscommon, 
Tipperary, 
Kerry, . 


Stock Transferred. 


£ 6. d. 
500 0 0 


200 

300 


350 0 
250 0 
1,500 0 


3,100 0 0 


12. Linen Hall:— 

Rents, Salaries, &c., 

Transfer to Her Majesty’s Exchequer, 


13. Ardolass Harbour—" Works” : — 
Expenditure on Works, Salaries, &c 


14. Ardolass Harbour — “Maintenance” :— 
Salary of Harbour Master, &c., 

Caretaking of Store and Plant, 


Carried forward, 


92 0 
2,846 15 
3,341 15 


11 0 
1,081 19 
982 0 


59 2 8 
100 0 0 


1,955 7 4 


4 12 3 
2 0 0 


187 16 4 
300 0 0 


57 9 
3 17 


£ a. d. 
16,464 12 1 


12,295 9 9 


1,817 14 1 


33,720 7 1 

H 2 
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APPENDIX TO FIFTY-THIRD REPORT OF THE 


[1884-85. 

An Account showing the Receipts and Expenditure of the Commissioners 

MISCELLANEOUS 


RECEIPTS — continued* 

Brought forward, 


15. Kinsale Harbour : — 

Transfer on account of Grant, 
Do. Loan, 

Refund, 


16. Arelow Harbour — “ Works ” 
Transfer on account of Loan, 
Do. Grant, 

Sale of Plant, 


17. Arklow Harbour— “Maintenance” 
Dues, Ac., . 


18. Youghal Bridge 


19. Clare Castle Pier s — 

Transfer on account of Loan, 


. Lisburn Bridge : — 

Presentment, Grand J ary — Co.' Down, 
Do., Co. Antrim, 


21. Clare Slob Reclamation : — 
Transfer on Account of Loan, 
Towage, . 

Refunds, . . . 


22. Sea asd Coast Fisheries, 47 & 48 Vic., c. 21 : — 

Transferred from late Trustees to aid Sea and Coast 
Fisheries, ...... 

Valuo of Furniture transferred, . . . • 

Dividends, Ac., . .... 

Repayments, . . . , , , 


Carried forward. 


1,500 0 0 
1,500 0 0 
1 16 1 


3,500 0 0 
0,000 0 0 
3 3 0 


1,115 17 3 
865 17 3 


24,000 0 0 
15 0 0 
257 14 11 


8,512 14 11 
17 5 0 
408 8 0 
2,170 9 0 


£ s. d. 
50,645 13 4 


3,001 16 I 


24,272 14 11 


)6,234 13 3 
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of public Works in the Year ended 31st March, 1885. 


SERVICES— continued. 


EXPENDITURE — continued. 

£ i. d. 

£ s. d. 

£ s. d. 

Brought forward, 

— 

— 

33,720 7 1 

15. Kinsale H ardour : — 




Purchase of Premises, Valuation, Ac., 

— 

1,418 2 3 


Law costs, Ac., ...... 



142 14 0 


Steam Launch, 


200 0 0 


Works, ....... 



2,820 6 8 





4,581 2 11 

1C. Arklow Harbour — “ Works” : — 




Expenditure on Works, ..... 



8,209 10 0 

17. Arklow Harbour — " Maintenance ” : — 




Salary, Labour, Ac., . . . . . 



287 2 2 


Refund, . . . . . 

— 

8 10 0 





295 12 2, 

18. Vououal Bridge : — 




Superintendence, .... . , 



182 11 3 


Labour, Caretaking, Ac., ..... 

— 

164 7 10 


Buoys supplied by Contractor, .... 

— 

260 0 0 


Interest on Overdraft, ..... 



91 12 G 





G98 11 7 

19. Clark Castle Pier : — 




Labour, materials, Ac., . 



415 9 9 

20. Lisburn Bridge : — 




•Engineer’s Fees, Superintendence, Law Costs, Ac., 

— 

69G 12 6 


Contractors, ...... 

— 

5,3G0 0 0 


Purchase of Premises, ..... 



2,355 0 G 





8,411 13 0 

21. Clark Slob Reclamation : — 




Labour, Salaries, Materials, Ac., .... 



20,795 15 8 


Biro, and Purchase-money of Plant, 

— 

1,221 18 0 





290 0 0 





22,313 13 8 

— Ska and Coast Fisheries, 27 A 28 Vic., c. 21 : — 




Compensation to Secretary to late Trustees to aid Sea and 




Coast Fisheries, ..... 



50) 0 0 


Rent of Premises lately occupied by Trustees, 

— 

6 5 0 




87 19 4 


Advances, ...... 

— ' 

3,978 16 7 




— 

4,573 0 11 

Carried forward, , 

_ 

— 

83,219 1 1 
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[1884-85. 

An Account Blowing the Receipts and Expenditure of the Commissioners 

MISCELLANEOUS 





£ s. d. 

£ s. d. 

£ s. d. 

- 

— 

96,234 13 2 


35,000 0 0 


— 

1,007 0 0 




36.0G7 0 0 

- 

- 

362 17 6 


54 14 1 




320 3 1 




808 19 5 


— 

480 0 0 


— 

20 19 0 


— 

133 0 6 




32 0 0 




13 19 0 




7 12 3 


— 

2,206 9 3 




4,077 16 7 



136,742 7 3 


RECEIPTS — continued. 

Brought forward, 


23. Emigration Grants : — 

Received from Land Law Commissioners, . 
Refunds, . 


24. Relief of Distressed Unions, 46 & 47 Vic., c. 24 : — 


25. Galway Harbour Receiver’s Account 

Does, .... 


26. Sundry Accounts 

Curragh of Kildare, Rents, . 

Loans Insurances, Premiums Received, 

Income Tax. 

Builder’s Deposits, Science and Art Museum, 

Board of Admiralty, 

Board of Trade, 

Widow Connor’3 House, Kilarriff, . 

Drainage Works, Closing Account, 

Dividends in Stock, lodged as Contractors’ security, 
Temporary Receipts, . 


Office of Public Works, Dublin, Is/ May, 1885. 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND 


1884-85.] COMMISSIONERS OF PUB 

of Public Works in the year ended. 31st March, 1885. 
SERVICES — continued. 


EXPENDITURE — continued. 


. Emigration Grants 

Grants to Poor Law Unions, &c., .... 
Salaries and Travelling Expenses of Inspectors, Agents, <fcc., 


37,042 5 1 
2,197 15 4 


24. Relief of Distressed Unions, 46 47 Vic., c. 24 : — 

Grant to Belmullet Union — on account of, . 


. Galway Harbour Receiver’s Account : — 


26. Sundry Accounts : — 

Curragh of Kildare, Transfer to Woods and Forests, 
Loans Insurances, Premiums paid, . 

Income Tax, .... 

Island Bridge Waterworks, 

Board of Admiralty, 

Board of Trade, .... 

Local Marine Board, Dublin, 

Widow Connor’s House, Kilarriff, . 

Drainage Works Closing Account, . 

Dividends, paid Contractors, _ . 


Geo. Pibrie, Accountant. 
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Atliboy River, 
Ballinacourty, 
Bullyadams, 
Ballynncarrig, 
Baltracey, . 


. Meath, 

. Limerick, . 

. Queen's, . 

. King’s and (, 
. Kildare, . 


Brickey River, 
Bride River, 
Camogc, 
Clodiagh River, 
Connell, 
Currygrane, 
Lerrinlough, 
Doohyle, 


Elphin, 

Frankford River, . 


. Roscommon, 


Garristown and Delvin, Meath and Lublin, . 


Gully, .... 
Gully, Upper, 

Island Lakes and Glore .) 
River. J 


Kilmastulla, . 
Laracor, 

Lough Oughter, 
Mulkear River, 
Parsonstown, 
Quinagh, . 
Ratliangan River, 
Rnthdowney, 
Silver River, 


Sixmilebridge, 
Stoneyford River, 
Swanlinbar, . 
Torrent River, 


Tory Hill, . 
Upper Inny, 


(A 7.) Arterial Drainage 

These Works are executed under District Boards in 
Schedule. — Abstract of Final Awards, and Repayments 


Aren of Cost 

Date when AwnrJs Injured Lands, PC oftho° 

wudellnal. which Imre Drnim ,„ c 

been Drained 
or Improved. 


Increase in the Instulinei 
Annual Letting payable 
. Val ?° half-yearly. 


Value half-yearly, 
of these Lands, to repay Cost - 
caused by with Interest, “si 
Drainage. after deducting 

Redcmptk 1,1 


a. n. p. £ s. <1 
4th April, 1800, . 1,388 0 27 8 0 5} 

2nd Oct., 1875, . 179 0 5 7 1 8 

0th Oct., 1883, . 833 2 0 4 5 8 

9th April, 18C8, . 2,502 1 23 2 7 5} 

13th Mar., 1875, 1,955 2 30 4 0 5 


3rd April, 1883, 1,017 


27tli Mar., 1875, 026 


20th Sept., 1870, 829 

9th Oct., 1882, . 1 ,260 
25th Sept., 1870, 1,260 
30th May, 1872, 1,657 


3 4 6 15 8 
3 0 9 3 1 


362 2 2 44 
f 15 12 3 20 
l 32 18 4 44 

80 5 6 70 
184 8 3 44 

J a— 20 

1218 1 II 44 

( 10 7 9 20 

< 240 14 10 41 

( 40 4 II 70 

f «— 20 

l 89 5 3 44 
) U 19 9 30 

/ 129 12 2 44 
215 7 8 70 


19th Jan., 1870, . 747 

9th Oct., 1882, . 114 

8th Oct., 1874, . 022 


2 0 3 6 5 

3 37 5 9 4 


l 77 1 5 44 
15 14 4 70 


9th Oct., 1871, . 409 

31st Mar., 1875, 3,088 


26th Mar., 1872, 3,395 


4 th April, 1884,. 
3rd April, 1882, . 


. 4 th Oct., 1873, . 
, 14th Mar., 1876, 


2nd April, 1875, 
29th Sept., 1877, 
26th July, 1870, 
3rd April, 1880, 
4th April, 1878, 
20th Sept., 1877, 
25th Sept., 1874, 
19th Jan., 1870, . 
4th April, 1883, 
9th Oct., 1868, . 
3th Oct., 1870, . 


0 32 5 16 6 
3 30 3 11 6 


1 22 7 0 7 
1 30 5 111 


208 9 10 70 
/ 3 4 11 20 

\ 271 3 9 44 
f 31 9 9 30 

\ 313 6 0 14 

154 10 10 70 


398 2 1 70 
747 17 6 I 70 
203 16 2 70 


1 39 661 

2 30 3 12 8 


3,044 19 10 
189 0 4 


81 5 7 44 
,906 13 6 70 


Meath, Westmeath, 
Longford, & Cavan. 


4th April, 1871, . 
Oth Oct., 1884, . 
23rd Mar., I860, 
3rd April, 1875, 
3rd April, 1878, 
4th April, 1881, 


0 4 7 13 2 

0 0 8 18 3 

2 19 7 6 0 


1,229 14 11 
1,550 15 L0 
133 15 2 


84 18 I 
0 G 7 
128 10 6 44 I 


63 0 6 44 
f 42 15 5 30 

\ 135 7 3 44 
f 3 16 3 20 
\ 196 11 4 44 

2,163 16 10 70 


| Dublin and Meath, . 


4th April, 1883, . j 886 0 18 | 7 10 1 314 7 3 166 4, fl | 70 | 

Total, .174,883 3 12 1 6 3 10 22,843 3 8 12,631 9 o|_ 


a These charges have expired. 
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1884-85. J COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

26 & 27 Vic., c. 88, & c. 

accordance with the Provisions of the above Acts. 


thereon, for the Year ended 31st March, 1S85. 





Portion of 













Expenditure, 



Porti 




























to dal 

of 



1 to 







Far 

venr 




Districts. 



Counties for 
Public 'Works. 

charged u 


31st March, 
1884. 

ended 31st 
March, 1883. 

total. 



£ 

H. 

>1. 

£ 

s. 

d 

£ 

3. 

d 

X 

J. 

tl. 

£ 


d 

£ 




11,1-11 

16 

2 

- 



11,141 

16 


10,501 

2 

10 

724 

4 

4 

11,223 

7 

2 

Athboy Iliver. 

1 1,208 

3 

10 

- 



1,268 

3 

10 

824 

19 

11 

97 

1 

a 

922 

1 

1 

Ballinacourty. 

3,600 

fi 

0 

89 

10 

0 

3,570 

IS 

0 

19 

10 

0 

248 

11 

0 

269 

1 

0 

Ballyadams. 

5,973 

9 

1 

- 



5,975 

9 

1 

5,868 

6 

11 

368 

16 

6 

6,237 

3 

5 

Ballynacnrrig. 

| 8,211 

1 

2 

350 

15 

2 

7,860 

6 

0 

4,772 

10 

0 

698 

3 

10 

5,470 

13 

10 

Baltracey. 

| 8,186 

17 

9 

*600 

12 

7 

7,577 

5 

2 

940 

2 

6 

535 

19 

0 

1,476 

2 

3 

| Barnakylc. 

/2.350 



- 



2,350 

0 

0 


- 


73 

11 

4 

73 

11 

4 

| 3,107 

2 

4 




3,107 

2 

4 

1,900 

5 

3 

175 

15 

0 

2,082 

0 

3 

Boolinarrig. 

1 4,323 

12 

0 

- 



4,323 

12 

0 

3,555 

3 

4 

295 

17 

8 

•3,831 

1 

0 

Brickey River. 

8,721 

« 

3 

10(1 

2 

6 

6,615 

5 

9 

406 

1 

2 

419 

1 

4 

825 

2 

6 

Bride River. 

11,745 

10 

6 

200 

0 

0 

11,545 

19 

6 

4,02.5 

12 

8 

639 

16 

7 

4,665 

9 

3 

Camoge. 

| 0,938 

11 

6 

- 



6,938 

11 

G 

5,317 

3 

5 

341 

17 

4 

5,659 

0 

9 

Clodiagh River. 

| 2,482 

13 

0 

- 



2,482 

13 

0 

2,293 

19 

8 

154 

2 

10 

2,448 

2 

6 

Connell. 

628 

15 

0 

- 



628 

15 

0 

31 

8 

6 

26 

1 

8 

57 

10 

4 

Currvgrane. 

| 2,105 

12 

0 

40 

0 

0 

2,065 12 

9 

1,230 

9 

4 

286 

IS 

0 

1,517 

7 

4 

Deninlough. 

} 2,518 

<r 

0 

- 



2,513 

C 

0 

1,663 

2 

5 

44 

5 

6 

1,707 

7 

11 

Dooliylc. 

| 13,063 

0 

8 

190 

0 

0 

13,473 

6 

8 

8,066 

7 

8 

804 

9 

2 

3,870 

16 

10 

Douglas River. 

j 15,940 

17 

0 

438 

0 

0 

15,482 17 

0 

12,321 

1 

7 

830 

15 

C 

13,201 

17 

1 

Elpbin. 

| 6,746 

8 

4 

80 

0 

0 

6,066 

8 

4 

3,GG6 

13 

6 

450 

5 

11 

4,116 

18 

5 

Frnnkford River. 

875 

17 

4 

- 



87 5 

17 

4 


- 


39 

18 

1 

39 

18 

1 

Do. 

1 4,948 

15 

0 

225 

0 

0 

4,723 

15 

0 

782 

1 

4 

288 

18 

8 

1,071 

0 

0 

Garristown and Ddvin. 

1 4,517 

11 

6 

- 



4,517 

11 

6 

3,106 

13 

5 

311 

18 

6 

3,418 

11 

11 

Gully- 

2,447 

15 

2 

70 

0 

0 

2,377 

15 

2 

S46 

3 

9 

103 

15 

2 

951 

18 

11 

Gully, Upper. 

8,704 

13 

7 

/ 215 

\ *150 

0 

0 

0 

| 8,339 

13 

7 

3,565 

5 

6 

492 

2 

7 

1,057 

8 

1 

Island Lakes and Glore River. 

| 8,657 

4 

6 

260 

0 

0 

8,397 

4 

6 

3.775 

3 

8 

536 

9 

4 

4,311 

13 

0 

Kildare. 

| 10,980 

7 

8 

- 



10,980 

7 

8 

9,724 

1 

3 

796 

14 

6 

10,520 

15 

9 

KilmastuUa. 

6,217 

12 

10 

35 

15 

4 

6,181 

17 

G 

1,098 

1 

2 

302 

11 

8 

1,400 

12 

10 

Laracor. 

16,188 

4 

0 

- 



16,188 

4 

0 

4,394 

10 

0 

747 

8 

2 

3,141 

18 

2 

Lough O tighter. 

30,779 

0 

0 

864 

1 

0 

29,914 

19 

0 

8,991 

15 

5 

1,688 

9 

3 

10,680 

4 

8 

Mulkenr River. 

11,699 

17 

1 

150 

0 

0 

11,549 17 

1 

5,724 

10 

5 

467 

16 

2 

0,192 

6 

7 

Pnrsonstotvn. 

2,700 

18 

8 

*200 

0 

0 

2,500 

18 

8 

2,475 16 

4 

162 

11 

2 

2,638 

7 

6 

Quinagh. 

77,607 

6 

9 

1.185 

0 

0 

76,422 

6 

9 

2,951 

6 

5 

3,092 

0 

2 

6,643 

6 

7 

Rathangan River. 

2,648 

6 

3 

- 



2,648 

6 

3 

2,586 

15 

10 

169 

16 

2 

2,750 

12 

0 

Rathdovrney. 

} 3,971 

2 

9 

- 



3,971 

2 

9 

3,187 

3 

3 

258 

6 

a 

3,745 

9 

5 

Silver River. 

J 20,328 

13 

11 

424 

1 

11 

8 

19,904 

12 

3 

17,367 

19 

11 

1,204 

13 

1 

18,572 

13 

0 

Sixmilebridge. 

32,230 

0 

0 

/ 1,645 


} 29,984 

8 

2 

1,645 

11 

10 

1,715 

14 

6 

3,361 

6 

4 

Stoneyford River. 

2,082 

5 

6 

143 

0 

0 

1,939 

5 

6 

644 

12 

0 

128 

13 

0 

773 

5 

0 

Swanlinbar. 

J 5,332 

1 

6 

187 10 

0 

5,144 

II 

6 

3,155 

8 

7 

390 

0 

7 

3,545 

9 

2 

Torrent River. 

\ 6,110 

13 

8 

_ 



6,110 

13 

8 

2,181 

14 

8 

289 

7 

0 

2,471 

1 

8 

Tory Hill. 

92,496 

5 

6 

\ 3,750 0 

0* 

| 86,553 

12 

0 

15,466 

5 

10 

5.359 

13 

1 

19,825 

18 11 

Upper Inny. 

6,845 

17 

9 

196 

19 

0 

6,64S 

18 

9 

196 

19 

0 

397 

3 

3 

594 

2 

3 

Ward River. 

478,081 

19 

3 

14,618 12 

7 

463,463 

6 

8 

161,519 

19 5 

25,869 

14 

8 

187,389 14 1 



/ £2,350 Issued out of the Church Fund. * Refunded. 
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[1884-85. 


(A 8.) Arterial Drainage. 


These Works are executed under District Boards in 
Arterial Drainage Works in progress 


Districts 

Counties. 

Date when Awards 
made final. 

Area of 
Flooded or 
Injured Lands, 
which have 
been Drained 

Improved, 

Statute 

Measure. 

Cost per 
Acre 
of the 
Drainage, 
including 
Interest, 

Increase 
In the 

An mini Letting 
Value of 
theso Lunds, 
caused 
liy Drainage. 

Amount of 
Instalments 
payable 
half-ycalrly, 
to repay Cost, 
with 
Interest, 
after deducting 
Redemptions. 

3 

111 

11 

if 5 

III 

if 

i! 




A. b. r. 

£ s. d. 

£ *. d. 

£ *. d. 



From preceding page, 




- 

- 

- 

Hogan’s Pass, 

Tipperary, 

- 

- 

- 

- 

- 

- 

Lough Erne, 

Do 

Fermanagh, Cavan, 
Monaghan, and Do- 

. . 






" 

Milford, 

Cork, 

- 

- 

- 

- 

- 

- 

Nanny River, 

Meath, 

- 

- 

- 

- 

- 

- 

Owenroe, 

Meath, 

- 

- 

- 

- 

- 

- 

River Lerr, . . • . 

Kildare and Carlow, . 

- 

- 

- 

- 

- 

- 

River Suck, . 

Roscommon & Galway 

- 

- 

- 

- 

- 

- 

Swilly Burn, 

Donegal, . 








Total charge against districts, 

- 

- 

- 

- 

- 


Office of Public Works, Dublin, let May, 1885. 
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26 & 27 Vic., c. 88, &c. 

accordance with the Provisions of the above Acts. 


showing thelsBOES made to 31st March, 1885. 



Expenditure, 

Portion of 
Total 

Portion of 

Repayment. 



Interest, 
to Date of 
Award. 

charged to 
Counties 
for 

Publio Works. 

Expenditure 
on Lauds. 

To 

31st March, 
1881. 

For year ended 
31st March, 
1886. 

Total. 

Districts. 


£ s. d. 

£ *. d. 

H s. cl. 

| £ s. d. 

£ s. d. 

£ s. d. 



47*, 081 19 3 


~ 

161,519 19 5 

25,869 14 8 

187,389 14 1 



3,300 0 0 

- 

- 

- 

- 

- 

Hogan's Pass. 


65,540 0 0 

- 

- 

- 

- 

- 

Lough Erne. 


12,500 0 0 

- 

- 

- 

- 

- 

Do. 


4,000 0 0 

- 

- 

- 

- 

- 

1 Milford. 


5,000 0 0 | 

- 

- 

- 

- 

- 

Nanny River. 


4,000 0 0 

- 

- 

- 

- 

- 

Otvenroe. 


24,000 0 0 

_ 

_ 

202 0 0 

- 

202 0 0 

River Lerr. 


f 30,ono o o 
IA78G 1 0 

1 } - 

- 


- 

- 

River Suet. 


6,000 0 0 

_ 





S willy Burn. 

1 

636,268 0 3 

- 

- 

161,721 19 5 

25,869 14 8 

187,591 14 1 



/ £6,136 1». Issued out of the Church Fund. 


Geo. Pieeie, Accountant. 
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[1S84-S5. 


APPENDIX B. 

PUBLIC WORKS LOANS, IRELAND. 


Statement showing the Piuncipal Sum outstanding at the commencement and end of each 
Year, the Amount advanced, the Principal repaid, the Interest paid, and the Principal 
REMITTED in the years 1817 to 1S85. 


Tear ended. 

Principal out- 


Repayments. 

Principal 

remitted. 

Principal out- 
standing at the 

of the Tear. 

coiimiciiCcincut 
or tile Tear. 

iu the \ car. 

Principal repaid. 

Interest paid. 


£ a. <1. 

£ a. d 

K «. <1. 

£ a. <7. 

£ ».<L 

£ *. d. 

Prior to 6 January, 1817, . 

- 

701,335 17 1 

200,104 IK 10 

57.418 12 4 

- 

434,371 u 8 

5 January, 1618, 

404,871 0 3 

110, 130 3 3 

64,654 12 7 

6,380 0 0 

- 

610,435 10 11 

„ 1819, 

510.485 10 11 

149,136 0 11 

05,387 4 2 

6,71*8 5 11 

- 

570,233 16 i 

1830, 

570,233 10 8 

184,022 6 5 

00,370 14 7 

9,041 11 8 

— 

013,870 7 8 

.. 1851. 

010,870 7 0 

190,560 IS 0 

58,620 10 1 

11,7*10 1 2 

- 

711.900 0 2 

„ 1S55, 

711,000 6 2 

260,072 18 0 

129,5911 10 1) 

12,1108 17 0 

- 

841,382 IS 8 

1853, 

841,362 13 8 

370,423 0 7 

132,370 18 0 

0,143 3 0 

- 

998,135 2 3 

„ 1824, 

000,435 2 1 

101,082 8 8 

129,411 10 S 

13,030 11) 9 

- 

1,069,055 11 0 

„ 1S55, 

1,08*1,1155 11 *1 

100,120 1 11 

1 <12,61)0 11 0 

9,771 10 0 

92,020 10 5 

1,000,903 13 0 

182*1, 

1,000,1*03 13 0 

3'.* 0,281 10 2 

225,799 12 0 

9,11*10 14 10 

- 

1,171,392 10 2 

„ 1827, 

1,171,31*2 10 2 

386,022 1 10 

140,710 7 0 

0,170 10 II 

- 

1,411,595 5 0 

„ 1828, 

1.411,505 5 0 

278,000 4 11 

160, OKU 7 4 

0,883 10 4 

- 

1,630,002 2 7 

„ 1820, 

1,630.502 S 7 

271,276 18 6 

103,857 3 11 

16,159 0 4 

- 

1,008,023 17 2 

„ 1830, 

1,008.02.1 17 2 

214,016 4 11 

103,487 IG 2 

17,30*1 11 *| 

- 

1,008,571 6 11 

„ 1831, 

1,858,671 6 11 

240.438 19 7 

197,512 1 0 

10,600 17 6 

— 

1,707.498 4 0 

„ 1832, 

1,707.408 4 0 

200,4118 12 11 

100, 390 10 6 

23,1*10 17 4 

- ' 

1,780,607 1 0 

., 1833, . 

1,780,607 1 *1 

431,442 17 0 

210,682 13 9 

11,8(18 12 11 

- 

2,061,457 4 5 

- 1*34. - 

2,001,457 4 5 

390,864 18 11 

275,112 8 10 

1 0,802 10 0 

- 

2, 186, 190 14 9 

_ 18.10. 

2, 130, lull 14 *; 

300,219 10 K 

•100,188 7 1 

8,nl n 14 6 

009 13 0 

2,275,531 5 11 

.. 1888. 

2,275.531 5 11 

441,080 1 3 

334,181 10 0 

19,170 13 0 

- 

2,.1S3„149 17 2 

- lss7 * • 

2,383,340 17 2 

331,877 0 S 

301,241 1 1 

21,829 .1 0 

- 

2,353,086 10 0 

.. 1838, 

2,353,085 10 0 

304,277 18 C 

2.111,008 11 8 

18,040 8 7 

- 

2,452,103 3 7 

„ 1630. 

2,452,180 3 7 

882,405 10 O 

415,541 2 3 

26,100 V 4 

- 

2,409,050 11 4 

.. 1840, . 

2,400, 060 11 4 

28:), 005 8 0 

335,55!) 8 0 

21,974 12 10 

- 

2,422,505 12 1 

- “41. • • 

2.422,604 13 1 

378,208 14 2 

301,835 7 9 

22,7.17 4 5 

- 

2,439,058 18 8 

„ 1842, 

2,430,058 18 U 

333,035 10 4 

.101,305 17 8 

20,378 7 10 

200,850 0 2 

2,120,402 17 0 

.. 1843, 

2.120.405 1 7 0 

151,220 4 3 

337.088 0 9 

26,110 0 1 

273 1 2 

2,103,720 10 3 

„ 1844, 

2,133,721) 10 3 

382,3111 0 10 

360,730 4 0 

20,362 11 3 

10,000 1 4 

3,145.764 11 5 

„ 1340, 

2,145,704 11 3 

346,709 7 1 

383,028 6 3 

25,416 19 8 

88,170 7 4 

3,019,725 5 9 

„ 1348, 

2,010.725 5 0 

3183129 12 1 

350,900 4 0 

20,201 10 4 

.102 0 0 

1,087,303 13 4 

" 1847, . . 

1,087,202 13 4 

1,610,013 1 0 

342,785 0 2 

10,397 18 4 

00,004 2 7 

3,304,900 12 1 

„ 1348, 

3,304.000 12 1 

0,225,634 4 4 

470.100 8 1 

33,820 17 10 

2,231,077 4 1 

5,883,2*13 4 9 

. 1840, 

6,883,203 4 3 

740,126 18 1 

200,226 6 10 

40,828 IS II 

- 

0,320,103 10 9 

„ 1S50, 

0,320,103 18 0 

729,537 0 0 

485,384 10 0 

70,00.1 10 6 

- 

0,564,316 3 0 

„ 1851, 

0,504,810 3 0 

1,000,118 14 8 

421,494 7 4 

84,076 6 7 

101 10 0 

7,309,778 19 5 

» 1853, 

7,202,778 10 6 

040,081 3 2 

283,812 8 4 

08,161 6 1 

— 

7,508,047 14 3 

„ 1850, 

7,508.047 14 3 

405,708 8 1 

430,300 3 0 

112,702 0 0 

_ 

7,504,515 18 7 

15 months to 5 April. 1854, 

7,004,515 18 7 

435,001 3 0 

403,694 18 4 

72,266 14 0 

2,948,085 18 1 

4,587,030 10 2 

Tear to 81 March, 1855, . 

4,087,020 10 2 

332,407 11 9 

209,010 0 0 

69,030 7 8 

48,903 18 10 

4.604,488 18 4 

31 March, 1850, 

4, GO 1,488 16 4 

206,056 2 7 

272.593 14 7 

72,161 1 11 

152,772 18 11 

4,475,173 7 6 

„ 1857, 

4,475,173 7 6 

284,601 10 7 

205,320 8 0 

54,480 0 B 

00,882 IS 11 

4,403,518 7 1 

„ 1658, 

4,403,616 7 1 

260,678 13 11 

304,648 9 10 

112,002 1 6 

185.406 10 9 

4,164,042 0 5 

„ I860, 

4,104,042 0 6 

190,690 8 6 

208,806 10 7 

88,186 4 0 

27,075 17 0 

4,059,349 15 0 

„ 1880, 

4,050,343 16 0 

245,610 7 8 

288,720 4 4 

158,278 17 0 

230,466 2 8 

8,730,793 15 10 

.. 1801, 

8,720,782 16 10 

203,166 3 5 

800,170 19 2 

188,310 19 3 

438,073 18 3 

3,250,804 1 10 

., 1883, 

8,250,804 1 10 

198,470 2 2 

302,087 8 6 

88,494 7 0 

1,624 11 4 

3,145,588 9 9 
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Appendix B. — Statement showing the Principal Sum outstanding at the commencement and end 
of each Year, &c. — continued. 


Principal ont- 

•t finding at the Amount advanced 
commencement in the Year. 


Principal repaid. Interest paid. 



Office of Public Works, Dublin, 
lsi May, 1885. 


GEORGE PIRRIE, Accountant. 


APPENDIX C. 


Kingstown Harbour— Summaries of the Meteorological and Tidal Observations during the year 1SS4-S5. 
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Appendix D— Return of all Piore and Harbours Built under tho Board of Works in Inland since Uie passing of the Act 9 Viet o. 3— continual. 


name or PIER. 


■OH • 

— 

- 





^Jg| 


Boom ot Ceadraeter. 

e 

Attual Coat. 


Oraat- 


COUNTY DONEGAL— 






r . v 

X a d 

X A d 


X a d 



Bus. 

I (SI. 

Cotitrort, . 

l.Jioeei, . . 

900 

879 9 9 

651 0 9 

220 0 0 

- 

- 

- 

Teollo, 

B*PL 

IMS, 

DUIo, . . 

DKto, . . 

8,000 


6,999 18 4 

2,000 0 0 

Piar tadotod 19 loot in laogth, 

- 

Savior hr reduction In 













COUNTY DUBLIN : 












Booth bfimoMM, . . 

Ort. 

1807. 

Tha Beard, 

- 

0,000 

4,990 17 8 

1,996 17 9 

- 


~ 




ScpL 

1800, 

DUto, . . 

- 

1,400 

1J»1 2 2 

894 8 11 

400 13 4 

“ 

— 

“ 

COUNTY GALWAY : 












Arroo IU« n!, .... 

Dae. 

1880. 

Tha Hoard, 

- 

2.400 

2,406 17 9 

1,606 17 9 

800 O 0 

“ 

~ 

- 

A/il more (Poolooilhu). 

July 

1888, 

Ditto, . - 

- 

1,400 

1,388 17 4 

1,088 17 4 

350 0 0 

Plu built 20 Hot lonsar . 

“ 

- 

BoMoolill (BututecX . • 

Dae. 

1848, 

Ditto, . . 

- 

>00 

619 11 S 

409 15 8 

409 15 9 

_ 


” 

Batnadcrg, .... 

8f<- 

1808. 

Ditto, . . 

— 

200 

800 0 0 

180 0 0 

110 0 0 

- 

- 

“ 

Bunoueo, .... 

June 

1880, 

Dluo, . . 

— 

6,400 

8,697 1 7 

4,250 10 1 

1,441 8 3 

— 

' 

“ 

Hal. Barbour, .... 

Nor. 


Cootroct, . . 

R. D. W. Gray, 

2,120 

2,112 16 4 

2,880 6 4 

782 10 0 

- 

- 

_ 

BoByhoe. 

Id pm 

r~. . 

Tha Board, 

- 

280 

(o)250 0 0 

187 10 0 

02 10 0 

- 

~ 

_ 

Cluddagh, .... 

June 

1801, 

Tho Board ood 

W. Brady, . . 

4,000 

3,067 2 1 

2,608 I 0 

1,820 0 8 

— 

- 


CliMeo 

Ear. 

1S0S, 

The Bear'd, 

- 

1.600 

1,565 0 0 

1,178 15 0 

891 5 0 

- 


_ 

Carrowmoro, .... 

Nor. 

1884, 

Ditto, . . 

- 

280 

25418 9 

181 12 0 

70 0 0 

“ 



CiiliU Bay, • 


- 


- 

- 

- 

- 

- 

- 

1,226 18 4 

_ 

M. 

Otf. 

1005. 

Tha Board. 


2,000 

2,013 8 3 

1,548 8 8 

500 0 0 


“ 


Errlilajinau (Louithaunloi), 

Sort. 

1800, 



KO 

816 8 10 

672 0 8 

874 2 2 

- 

- 

- 

KrrliUooao, . . . ■ 

Joe. 

10IL 



000 

613 0 0 

604 10 0 

168 5 0 

- 

418 19 6 

“ 

Dun*, 


- 




~ 



“ 

•18 1 0 

“ 
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A CHART OF IRELAND. 


Showing with a round mark the site of each Fishery Pier, Harbour, &c„ and where more than one work has 
been constructed on or at the same site a figure is attached, denoting the number of Separate works 
constructed there at different times, thus # 2 4, 



